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COMMITTEES— Continued 
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F.  J.  C.  Cox 

Wm.  Newton 


Hospital  Board 

Controller  J.  G.  Harvey 
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Winnipeg,  Man.,  January  22,  1908. 

The  Chairman  and  Committee  on  Works  and  Property,  City. 
Gentlemen : 

I    beg   to    submit   herewith    my    annual  report 

for  1907. 

Your  obedient  servant, 

H.  N.  RUTTAN, 

City  Engineer. 

GENERAL  CITY  STATISTICS. 


Population    115,000 

Area  of  City  in  acres   13.990 

Rate  of  Taxation  (mills)    16 

Street  Railway  (miles)   39 

Street  Lighting 

Number  of  Arc  Lamps,  2,000  c.p   675 

Number  of  Incandescent  Lamps    85 

Public  Parks — 

Area  in  acres    316 

Assessed  value    $395,900 

Building  Permits — 

Number  of  Permits  issued    2,433 

Value  of  Building  Permits  issued   ....$6,309,950 
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City  Engineer's  Office, 

Winnipeg,  Mr.n.,  January  22,  IdOiS. 

Lieut.  Col.  H.  N.  Ruttan,  City  Engineer,  City- 
Dear  Sir: 

I  beg  to  submit  the  following  as  a  report  of  the 
work  done  during  1907,  in  the  Public  Office:  — 

Statement  of  Office  Work. 

Total  number  of  Permits  issued  during  the  year,  and  to  whom. 

Permit  fees,  schedule  of  rates. 

Permit  fees,  amount  collected. 

Statement  of  requests  to  have  work  done 

Sewer  Connections. 

Water  Connections. 

House  numbers  and  street  name  plates. 

List  of  Pole  Line  Permits  issued  to  Prov.  Government,  Dept.  Telephones. 

List  of  Pole  Line  Permits  issued  to  the  M.  E.  &  G.  L.  Co. 

List  of  Pole  Line  Permits  issued  to  the  Bell  Telephone  Co. 

List  of  Pole  Line  Permits  issued  to  the  City  Electrician. 

List  of  Underground  Conduit  Permits  issued  to  the  Bell  Tel  Co. 

List  of  Underground  Conduit  Permits  issued  to  Provincial  Government. 

List  of  Gas  Main  Permits  issued  to  the  M.  E.  &  G.  L.  Co. 

Statement  of  New  Water  Services  installed  in  1907. 

Statement  of  Water  Meters  in  use  Dec.  31st,  1907. 

Statement  of  General  Statistics.  City  Water  Works  Pumping  Station. 

Respectfully  submitted, 

THOS.  H.  HOOPER, 

Chief  Clerk. 


OFFICE  WORK. 


Issuing  permits  for  connections  to  sewers. 

"          "       "  "         "  water  mains. 

"  erection  of  pole  lines. 

"  construction  cf  areas. 

"  construction  of  private  approaches. 

"          "       "  laying  gas  mains. 

"          "       "  "       gas  services. 

"          "       "  using  portion  of  street  for  building  operations. 

"  placing  signs  on  buildings. 

"  construction  of  underground  electric  conduits. 

"  taking  up  sections  of  walk  for  temporary  purposes. 

The  number  of  blank  forms  for  facilitating  the  work  of,  and  insuring 
uniform  and  complete  returns  from  the  various  branches  of  our  depart- 
ment, is  175. 

These  embrace  reports,  records,  applications,  permits,  specifications, 
etc.  etc.  A  specimen  of  each  form  is  mounted  in  a  book  for  reference,  and 
all  are  indexed  to  prevent  unnecessary  duplication, 

During  the  year  a  large  number  of  tenders  for  supplies  and  works 
required  by  the  City,  were  issued. 

A  great  deal  of  time  is  taken  up  in  giving  general  information 
to  citizens. 

Daily  reports  of  all  City  Works,  Stable  Reports,  Testing  Laboratory, 
etc.,  are  filed  in  the  office. 
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PERMITS  ISSUED  IN  1907. 

Bell  Telephone  Co. — 

Pole  lines    70 

Conduits   ,   12 

Excavate  to  repair  conduits    9 

City  Electrical  Department — 

Pole  lines   33 

Contractors — 

To  use  portion  of  streets  for  building  operations   Ill 

To  construct  overhead  protections  over  walks    3 

General — 

Excavating  for  repairs  to  sewer  connections    36 

Permits — general    27 

Manitoba  Electric  &  Gas  Light  Co.— 

Gas  services  to  premises    796 

Excavate  to  repair  gas  mains   29 

To  lay  gas  mains    49 

Pole  lines    122 

Owners — 

To  move  buildings    117 

To  construct  areas    13 

To  take  up  section  of  walk  for  temporary  driveway   4 

To  put  up  signs  on  buildings    5 

Provincial  Government,  Telephone  Dept. — 

Conduits   ,   36 

Pole  lines  .   6 

Total   1,478 
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PERMIT  FEES. 

Under  By-law  4281,  Permit  Fees  were  collected  from  noon  of  April 


29th,  1907,  as  per  following  schedule  of  rates: — 

For  each  permit  for  the  erection  or  removal  of  poles  or  alterations  in 

pole  lines   $1.00 

For  each  permit  for  electric  conduits    5.00 

For  each  permit  for  sewer  connections  50 

For  each  permit  for  water  connections  25 

For  each  permit  for  area  under  sidewalk    5.00 

For  each  permit  for  opening  street  for  repairs  of  sewers,  water  pipes, 

conduits,  etc  35 

For  each  permit  for  occupying  portion  of  street  for  building  purposes  1.00 

For  each  permit  for  erecting  signs    1.00 

For  each  permit  for  taking  up  sidewalk  or  pavement  for  temporary 

purposes   50 

For  any  permit  other  than  the  above,  each  25 

There  shall  be  levied  and  collected  from  every  applicant  for  each 
permit  for  the  installation  of  plumbing  (including  inspection)  a 
fee  of    1.00 


Starting  June  20th,  1907,  stamps  were  sold  to  parties  taking  out 
permits  and  attached  to  permits,  the  stamps  being  supplied  by  the  City 
Treasurer;  previous  to  that  date,  persons  taking  out  permit,  had  to 
deposit  the  fee  in  the  Treasurer's  Office  and  produce  the  receipt  at 
this  office. 

Money  received  from  sale  of  stamps  is  deposited  daily  wit  hthe  City 
Treasurer  and  the  stamp  account  is  audited  each  month  by  the  Comp- 
troller's Office. 

Winnipeg.  Man..,  January  22,  1908. 
The  following  is  a  statement  of  fees  collected  during  1907:  — 


9 


REQUESTS  TO  CITY  ENGINEER'S  DEPARTMENT  TO  CONSTRUCT 
CERTAIN  WORK  DURING  1907,  THE  COST  TO  BE  ASSESSED  TO 
THE  PROPERTY  BENEFITED  AT  THE  NEXT  ASSESSMENT. 


To  extend  artificial  stone  walk  across  boulevard  to  the  curb  line   2 

To  lay  asphalt  approach  to  walk   34 

To  lay  macadam  approach  to  walk    11 

To  remove  macadam  approach    1 

To  widen  macadam  approach   1 

To  lay  block  paved  approach  to  walk   3 

To  widen  present  approach    3 

To  change  walk  to  suit  driveway    11 

To  lower  curb  for  driveway    35 

To  remove  asphalt  approach    1 

To  extend  artificial  stone  walk  to  building    4 

To  extend  sidewalk  to  connect  with  walk  on  lot    14 

Total   120 
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SEWER  CONNECTIONS. 

None  but  licensed  contractors  are  permitted  to  make  connections, 
and  these  men  all  under  heavy  bonds,  instructions  given  by  the  Inspector, 
are  always  complied  with. 

Plans  are  filed  in  the  department  showing  the  exact  location  of  all 
connections  made. 

2,464  sewer  connections  were  constructed  during  1907,  of  which  397 
were  put  in  by  the  City,  the  cost  of  the  work  being  charged  to  the 
property.  The  City  constructs  all  connections  to  street  line  of  property, 
where  the  street  is  paved  with  asphalt,  or  in  case  the  sewer  is  not  in  the 
centre  of  street,  or  at  the  request  of  an  owner. 

On  the  completion  of  a  main  sewer  the  plan  and  inspection  book  are 
filed,  at  this  office,  when  a  complete  record  is  plotted  in  Sewer  Record 
Book?,  drawn  to  a  40  feet  to  an  inch  scale,  showing  exact  locations  of 
junction  pipes  opposite  the  lots,  manholes,  catch-basins,  and  flush  tanks 
etc.,  as  constructed. 
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WATER  WORKS  OPERATING. 

2,565  applications  for  new  water  connections  were  received  during 
the  year,  ranging  in  size  from  V2  in.  lead  pipe  to  4  in.  cast  iron  pipe.  - 

Orders   to  turn   water  off   or   on,    are   received   from   the  City 

Treasurer's  Office. 

During  the  year  1907,  8,806  orders  were  received  to  turn  on  water, 
and  5,  984  orders  to  turn  off  to  premises;  in  addition  to  the  above,  931 
orders  were  received  to  turn  on  water  for  builders'  use,  the  water  to  be 
used  in  the  construction  of  the  building. 

Complete  records  are  kept  of  all  services  installed,  showing  exact 
location,  depth,  etc.,  in  special  plan  books  provided  for  that  purpose. 
Location  of  hydrants,  valves,  flush  tanks,  boulevard  services,  and  all  spe- 
cial services  are  carefully  recorded.  Every  meter,  on  being  received  by 
the  City,  is  entered  in  Meter  Register  Book,  and  a  correct  record  kept  of 
life  of  meter,  giving  date,  place  of  installation,  repairs,  etc. 


No.  of  New  Services  installed  during  1907    2,498 

No.  of  Services  renewed    117 

No.  of  leaks  on  services  in  street  repaired  by  City   172 

No   of  leaks  on  services  in  property,  discovered  by  depart- 
ment and  repaired  by  owners    899 

No.  of  New  Services  turned  on    2,642 

No.  of  Old  Services  turned  on    6,164 

No.  of  Services  turned  off    3,858 

No.  of  Services  turned  off  for  repairs    1,559 

No.  of  Services  turned  on  on  completion  of  repairs    1.559 

No.  of  Services  turned  off,  non-payment    1,556 

No.  of  Services  turned  off  (Building  Services)  expiration  of 

time    570 

No.  of  Services  turned  on  (Building  Service)    931 

Mains  turned  off  and  on  for  repairs  and  to  allow  connection 

of  mains    156 

No.  of  Services  in  City,  inspected  3  times  yearly   17,462 
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WATER  WORKS  OPERATI NG— Continued 

No.  of  Fire  Services,  269,  inspected  12  times  yearly. 

No,  of  un-metered  services,  6,199,  inspected  twice  yearly  from 

June  1st,  1907,  to  Dec.  31st,  1907. 

No.  of  building  services  inspected  during  the  year   931 

No.  of  notices  given  to  people  to  cease  using  lawn  services 

during  the  hours  9  a.m.  to  5  p.m   122 

No.  of  iron  covers  put  on  Service  Stopcock  boxes    841 

No.  of  Meters  installed    1,859 

No.  of  Meters  replaced    631 

No.  of  Meters  taken  out   1,016 

No.  of  Meters  repaired  and  replaced    1,698 

No.  of  leaks  on  Mains  repaired    54 

No,  of  New  Water  Main  Valves  installed  on  old  Mains   8 

No.  of  Main  Valves  repaired    '  60 

No.  of  Main  Valves,  1,681,  inspected  12  times  yearly. 

No.  of  Main  Valve  Spindles  put  on    231 

No.  of  Main  Valve  Iron  Covers  put  on    190 

No.  of  Main  Valve  Plates  to  indicate  location  of  valves    667 

Mains  tested  during  year   23.70  miles. 

No.  of  Main  Test  Cocks  put  on  for  testing  purposes    49 

No.  of  new  Hydrants  installed  on  old  mains    5 

No.  of  Hydrants  on  Old  Mains  where  location  was  changed  .  4 

No.  of  Hydrants  repaired    97 

No.  of  Hydrants  frozen  in  Post   101 

No  of  Hydrants  frozen  in  Spindle    71 

No.  of  Hydrants  re  packed   '.  2,210 

No.  of  Hydrants  inspected  daily  during  winter  months   1,077 

No.  of  Valves  on  Hydrants,  726,  inspected  12  times  yearly. 

No.  of  new  Boulevard  Services  put  in    69 

No.  of  new  Boulevard  Services  renewed    47 

No.  of  new  Flush  tanks  connected  with  water  mains    46 

No.  of  Fire  tanks  connected  with  Water  mains    1 

Inspection  and  repairs  of   8  standpipes. 

6  Slot-meters. 
"  1  Free  tap. 

4  Drinking  Fountains 

5  Drinking  troughs. 

Granolithic  sidewalks  repaired  over  stop-cock  boxes    335 

Plank  sidewalks  repaired  over  stop-cock  boxes    1,056 

No.  of  Rinks  flooded   57 
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HOUSE  NUMBERS  AND  STREET  NAME  PLATES. 

3,854  buildings  were  numbered  during  1907.  This  included  Elmwood 
and  new  addition  to  Ward  6. 

House  numbers  are  plotted  in  books  provided  for  that  purpose,  a 
number  being  allowed  for  every  20  feet  of  property  frontage  on  street. 

A  considerable  number  of  corrections  have  been  made  during  the 
year  on  account  of  wrong  numbers  having  been  put  up  on  buildings,  in 

past  years. 

During  the  year  557  street  name-plates  were  put  up,  the  territory 
covered  including  Elmwood  and  addition  to  Ward  6. 

Some  difficulty  was  experienced  on  account  of  there  being  no  build- 
ing at  any  of  the  corners  of  a  cross  street,  but  this  difficulty  was  overcome 
by  erecting  posts  made  for  the  purpose,  to  which  name-plates 
are  attached. 
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POLES  ERECTED  IN  1907  BY  THE  PROVINCIAL  GOVERNMENT 
DEPARTMENT  OF  TELEPHONES. 


Sidt 


West  .  . 

West  .  . 

West  .  . 

West  . 

West  . 

West  .. 


In 


Lane  bet.  and  parallel  to 
Young-  and  Spence  

Lane  W.  of  Spenee  ....... 

Lane    bet.    Maryland  and 
Sherbrooke   

Lane    bet.    Langside  and 
Young  

Lane  bet.  Spence  and  Bal- 
moral   

Lane  bet.  Young  and  Spence 


Froi 


Portage. . 
Broadway 

Cornish  .  . 

ElHce  ... 

Ellice  ... 
Ellice  ... 


To 


Ellice 

Assiniboine  River 

Broadway 

Notre  Deme 

Notre  Dame 
Notre  Dame 
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POLES  ERECTED  IN  1907  BY  THE  MAN.  ELEC.  AND  GAS  LIGHT  CO. 


In 


Arnold 
Alloway  . . . 
Aberdeen . . 
Arlington  . 
Arlington 
Alverstone 
Ash  burn  .  . 
Alexander 
Alfred  


Aikins  .  .  . 
Arnold  .  .  . 
Alfred  .  . . 
Arlington 

Buell  

Beacon .  . 

Buell   

Brown 
Burnell  .  .  . 
Blanche  .  . 
Banning  .  . 
Burrows  . 

Brant  

Barber  . .  . 
Bushnell  . 
Chambers 

Chambers 
Chestnut  . 

Canora   . . 

Cornish  .  . 
Charles  .  . 
Clifton  .  .  . 
Church  .  .  . 


College  

Castle   

Cathedral  

Central   

Clare  

Charles  

Dundurn  Place 

Dearborn  

Dufferin  , 

Ethelbert  , 


From 


Pembina  

Maryland  

Main  

Portage  

Livinia   

S.  end  of  street 

Portage  

McPhillips   


Selkirk  

Nassau  

Main   

End  of  present  line 
near  Preston 

Sherbrooke   

Logan  

Walnut  

Dufferin  

Portage  

Bird's  Hill  Road 

Portage  

McKenzie  

Logy  n  

Euclid  

Alexander  

Brazier   


Loga  n  

End  of  Pole  Line  at 

Buell  

End  of  Pole  Line  at 

Buell  

Fur by  

Manitoba   

Portage  

End    of  present  line 

W.  of  Main  


Andrews  

C.  P.  Ry.  tracks  

Main  

C.  P.  Ry.  Main  Line. 

Pembina  

Selkirk  

Maryland   

Bird's  Hill  Road  

McGregor  

Buell  


To 


No.  ot 
Poles 


Fisher  

W.  end  of  Street  

Charles   

Livinia  

Notre  Dame  

Notre  Dame  

N.  to  Ellice   

Keewatin   

E.    of  present  City 

poles  

Stella  

John  .  .  

E.  to  Red  River   

Buell  

Home  

Henry  

Home  

N.  end  of  Street 

Notre  Dame  

Westerly  800'  

Livinia  

Sinclair  

Notre  Dame  

Red  River  

Henry  

C.  P.    Ry.  Right-of- 
way   

Alexander  

Ida  

Ida  

E.  end  of  Street  

Mountain   

North  1500'  

W.   of  1st  Lane  W. 

of  Aikins   

McGregor  

E.  to  end  of  Street  .  . 

Salter  

Minto  to  Well  No.  6. 

Hay  

Mountain   

Walnut   

E.  end  of  Street  

Sinclair  

Ida  
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POLES  ERECTED  IN  1907  BY  THE  MAN.  ELEC.  AND  GAS  LIGHT  CO. 

— Continued. 


Eaton  . .  . 
Einarson 
Euclid . . . 
Ellice  ... 
Flora. . .  . 
Flora 


Gunnell .... 
Gwendoline, 

Grove  

Grace  , 

Garden  

Georgina  .  .  , 

Helen  

Home  


Henry 
Home 


Home  

Hethrington 
Ingersoll  . .  . 
Jackson 


Jasper  

Jarvis  

John  

Jubilee  

Kate  

Lane  \V.  of  Aikins  . . 
Lane  bet.  Rosser  and 

Mulvey  

Lizzie   

Laura  

Lane  bet.  Colony  and 

Balmoral  Place. .  . . 

Lane  bet.  Spruce  and 
Pine  

Livinia   

Lane  bet.  Plessis  and 
Taylor  

Lane  bet.  Taylor  and 
and  Jasper  

Levis 

Lane  bet.  Vaudreuil 
and  Regent 


Herbert  

Burnell  

Hallett  

Simcoe   

Main   

End    of  present  line 
near  McKenzie. . 

Log'an  

Logan  

j  Euclid   

I  Point  Douglas  .... 
!  Bird's  Hill  Road  . . 
I  Levis   

Rosser  

End  ot  pole  line  S.  of 
Portage  S  

Liiy  

End  of  present  line  nr. 
Portage  S.  to  Preston 
thence  E.  on  Preston 
to  1st  lane,  thence  S. 

Portage  

Pembina  

Notre  Dame  

Bird's  Hill  Road  .... 

C.  P.  Ry.  Tracks 

Andrews   

Pembina  Road  

Pembina  

Bannatyne   

Mountain   

John  

Logan  

Logan  

End  of  Lane  at  Broad- 
way S  

Notre  Dame  

Simcoe  

Stadcona  

Stadcona   

Vaudfeuil   

Levis   


Nairn  Road 

Banning   

Disraeli  

Burnell  

King  

Sinclair  

Alexander  

Alexander  

1st  Lane  North   

Dewdney  

E.  end  of  Street  

Bird's  Hill  Road  

Fleet  

Ida  

Argyle  

Buell  

Ida   

Nassau   

Richard  

C.  P.  Ry.  Right-of- 
way 

E.  to  Grey  Street. . . . 

McKenzie  

Lorette   

Helen  

William  

Machray  

Helen  

Henry   

Henry   

End  of  Lane  

South  

Arlington   

E.  to  Ry.  tracks  .... 

E.  to  Ry.  tracks  .... 
Georgina  

Intersect  ion  Vaudreuil 


is 


POLES  ERECTED  IN  1907  BY  THE  MAN.  ELEC.  AND  GAS  LIGHT  CO. 

— Continued. 


Lane  bet.  Donald  and 
Hargrave  

Lane  bet.  Newton  and 
Talbot  

Lane  bet.  Gertrude 
and  McMillan  .  . . 


Lane  W.  of  Joseph 


Lipton  

1st  Lane  N.  of  Boyd 
Lane  S.  of  Boyd  .... 

Lipton  

Lane  bet.  Garfield  and 

Sherburn   

Lane  N.  of  Gallagher 
Lane  S.  of  Gallagher 
Lane  bet.  Tweed  and 

Thames  

Lane  bet.  Jasper  and 

Tweed  


Lome  

Lemoine  

Lorette  

Lane  E.  of  Dominion. 
Lane  E.   of  Nassau 

bet.    Corydon  and 

Jessie  

Lane    bet.  Corydon 

and  Jessie  

Lane   bet.  Wardlaw 

and  Gertrude  

Lane  bet.   Ross  and 

Elgin  


Lane  bet.  Elgin  and 
William  


Manitoba  . 
Mighton  .  . 
Mountain  . 
McGee  .  . .  . 
Maplewood 
McMieken 
Mulvey  .  . . 
Montcalm  . 


1st  Lane  N.  Portage 
C.  P.  Ry.  Crossing. 


Portage  . . 
McGregor 
McGregor 
Portage  .  . 


Notre  Dame 
Blake  St.  E 
Blake  St.  E. 


East 


1st  Lane  E.  of  Stad 

acona  E  , 

Austin  

End  present  line 

John  

Portage  


To 


No.  of 
Poles 


N.  to  Cumberland 
Cor.  Herbert  &  Eaton 


End  of  lane  at  Pern 

bina  , 

Notre  Dame   , 

Sinclair  , 

Sinclair  

Buell   


Richard  

End  of  street, 
End  of  street, 


Pembina  Road, 


Harrow 


W.s.  Road  Allowance 
of  N.  W.  %  Sec.  7, 
Tp.  11,  Range  3  E. 

W.s.  Road  Allowance 
of  N.  W.  %  Sec.  7, 
Tp.  11,  Range  3  E. 

McKenzie  

Bird's  Hill  Road  .... 

End  of  present  line  .  . 

Sargent   

Pembina  

Ellice  

Hugo  

Talbot  


C.  P.  Ry.  Track  . .  . 


C.  P.  Ry.  Track  . .  . 

Beaconsfield  

E.  to  Eaton  

Hugo  

Assiniboine  River  .  . 


End  of  lane  at  Nassau 
Aynsley  


Keewatin  street 


Keewatin  street 

Sinclair  

End  of  street  . .  . 
W.  to  Powers  .  . 

Wellington   

Hay  

South  

Helen  

Newton  
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POLES  ERECTED 


N  1907  BY  THE  MAN.  ELEC.  AND  GAS  LIGHT  CO. 
— Continued. 


Side  of 
Street 


North 
East 
South 
West 


Mountain  . 
Magnus  .  . 
McDermot 
Mcintosh 
Machray  . 
Montcalm 
McGee  .  .  . 
Nares  .... 


Nairn  Road 
Newton 


Owena  . 
Portage 

Patrick 
Park  .  .  . 
Purcell  . 

Pine  

Poplar.  . 


Pritchard 
Preston.  . 


Pritchard 
Pacific  .  . 


Quelch  

Rachel  

Rover  

Regent  

Rosedale  

Rietta  

Rathgar   

Rupert  

Riverton  

Road  Allowance  ofi 
Range  3,  E.,  start i 
W.  to  Pacific,  then 
ance  

Sutherland  


Powers   

McKenzie  

Monkman  

Bird's  Hill  Road 

Main  

Nairn  Road  

Ellice  

Henry  

Eaton   


C.  P.  R.  Track 


Logan . 
Donald 


Logan  

Logan  

Maryland   

Portage  N  

Bird's  Hill  Road 


Andrews 
Home  W 


Main  

W.  line,N.W.  %  Sec. 
7,  Tp.  11,  Rg.  3,  E. 

Alexander  

Rover  

Gladstone  

Bird's  Hill  Road  E. .  . 

Nassau   

Logan  

Pembina  

1st  lane  E.  of  Main  E. 

Bird's  Hill  Road  .... 
N.W.  %  Sec.  7,Tp.  11, 
ng  at  Alexander  thence 
ce  S.  on  Road  Allow- 


StreetN.  of  Gallagher 

Syndicate   

Stella  


Scotland. .  . 
Stadacona  . 
Sargent  . . . 
Strathcona 


Between  Mead  and 
Argyle  

Quelch  

Rover   

End  of  present  line 
near  McKenzie  W. 

Pembina  

Jasper  N  

Simcoe   

Portage  N  


To 


No.  of 
Poles 


McGregor  

Sinclair  

Brant  

E.  end  of  street  .... 

Salter  

Tweed  

Sargent   

Alexander  

Alsip  Brick  Yard.  .  .  . 

W.  to  meet  City  pole 
line  opp.  Lot  205  .  . 

Alexander  

Sherbrooke.  Replace 
old  poles  

Alexander  

Alexander  

W.  end  ot  street  .... 

Ellice  

C.  P.  Ry,  Right-of- 
way   

McPhillips  

1st  lane,  thence  S.  to 
Buell  

Red  River  


Keewatin  

N.  end  of  St  

Point  Douglas  .... 

Stephens  

About  400v  from  Levis 

Helen  

Alexander  

Nassau   

Louise  

River  


Elgin  Avenue 


E.  end  of  street 
Hill  


Join  present  line 

John   

End  of  street. .  . . 

Alverstone  

Ellice  
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POLES  ERECTED  IN  1907  BY  THE  MAN.  ELEC.  AND  GAS  LIGHT  CO, 

— Continued. 


Scotia   

Saskatchewan  .... 
Saskatchewan  .... 

Sinclair   

Selkirk  

Salter  

Street  on  E.  side  of 
C.  P.  Ry.  tracks 

Tecumseh  

Telfer  

Weatherdon  

Wellington  

Walnut  

William  


Worth. . 
Windsor 


From 


Lansdowne  . 
Notre  Dame 
Present  line 

Selkirk  

Sinclair  W.  . 
Mountain  .  .  . 

Carter   

Logan  

Portage 
Pembina.  .  .  . 

Simcoe  

Purcell  

Emily  


Logan .  .  . 
C.  P.  Ry. 


tracks 


To 


McArthnr  

C.  P.  Ry.  tracks  . 
Incinerator  Plant  . 

Boyd   

C.  P.  Ry.  tracks  . 
Machray  


No.  of 
Poles 


Windsor   

Henry  

Ida  

C.  N.  Ry.  Yards  

Alverstone  

End  of  Street  

1st  lane  W.  thence  S. 
to  lane  bet.  William 
and  Elgin  thence 
W.  along  said  lane 
toMcPhillips  

William  

Grey   
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NUMBER  OF  POLES  ERECTED  IN  1907  BY  BELL  TELEPHONE  CO. 


Alverstone. 
Arlington  . 
Aberdeen  . 
Alfred 

Austin  

Anderson .  . 


Atlantic  

Bird's  Hill  Road  on 
lane  W.  of  Bird's  H 
Stewart,  S.  side .  .  . 

Balmoral  Place  

Beacon   

Brant  

Bannatyne  

Boyle  

Beverley   

Blanchard   

Burrows   

Blanchard   

Burnell  

Bannerman  to  extend 
site  the  5th  Lot  W. 

Burnell   

Bannerman  

Corydon  

Carruthers  

Clifton  

Clifton  

Catharine  

Clifton  

Dudley   

Dewdney   

Derby   

Foundry  

Flora  

Georgina  

Home  

Home  

Home  

Home   

Home  

Helmsdale   

Home  

Home  

Ingersoll  

John  

Lane  bet.  Vaudreuil  a 

Lane  bet.  Taylor  and 


From 


To 


No  of 
Poles 


N.  of  Sargent  

S.  of  Notre  Dame. 

W.  of  Powers  

Andrews  W  I  

S.  from  Euclid  !  

To  continue  present 

line  W   Salter  

Main   West   

S.  s.  lane  S.  of  Hespel  er,  then  N.  on  E.  s. 
ill  Road  then  W.  in  lane  bet.   Hespeler  and 


E.  of  Spence  1  

S.  of  Logan  

S.  from  Logan  

W.  from  Monkman  

Higgins  S  

Sargent   N.  to  continue  lead.  . 

Central    Assiniboine  

End  of  present  line.  .  Andrews   

W.  from  Central  Ave  

Opposite  lane  N.  of  Portage  

lead  from  just  E.  of  Main  to  a  point  oppo- 

of  Scotia.  

Portage   Einarson  

Main   Charles  

Pembina   Red  River  

W.  of  Main   i  

N.  of  Portage  [  

Portage  S  

W.  from  Quelch  

Mitchell  and  Sturgessi  River  

E.  of  John  I  

Boyle  Street  E   1 

Just  N.  of  Jarvis  . .  . 
N.  from  Catharine  . 

W.  of  Parr  

Levis   

S.  to  lane  S.  of  Ayr. 

N.  of  Portage  

S.  of  Notre  Dame.  . 


N.  from  Portage  to  c 
W.  to  Bird's  Hill  Ro 
N.  from  Sargent  .... 

S.  from  Ellice  

S.  of  Notre  Dame.  .  . 
S.  of  Pembina  Highw 

nd  Regent   

Jasper  


Bird's  Hill  Road 


ontinue  lead 
ad  


way 
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NUMBER  OF  POLES  ERECTED  IN  1907  BY  THE  BELL  TELEPHONE 

— Continued. 


Lane  bet.  Taylor  an 
Lane  E.  of  Pembina, 
Lane  bet.  Morley  an 
Lane  bet.  William  an 
Lane  S.  of  Ayr  E.  to 
Lane  bet.  Pacific  and 
Lane  bet.  Ross  and 

tend  W.  of  E.  line  o 
Lane  bet.  Vaughan  a 
Lane  in  rear  of  St.  M 
Lane  W.  of  St  Mary's 
Lane  bet.  William  an 
Lane  E.  of  Nassau  ju 
Lane  W.  of  Grove  N. 
Lane  N.  from  lane  W. 
Lane  bet.  Wardlaw  a 
Lane  bet.  Wardlaw  a 

W.  of  Pembina.  .  .  . 
Lane  bet.  Gertrude  a 

W.  of  Pembina.  .  .  . 
Lane  bet.  McMillan  a 

W.  of  Gladstone  Sc 
Lane  bet.  Sherbrooke 

and  Furby   

Lane  bet.  Simcoe  an 


Beverley 


Lane  just  N.  of  Porta 
Lane  bet.  Furby  and 
Lane  W.  of  Grove, 
Lane  N.  from  Lane 
Lane  E.  of  Lipton  .  .  . 
Lane  S.  of  Broadway 

to  lane  E.  of  Balmo 
Lane  bet.  Harvard  a 
Lane  bet.  Rosser  and 
Lane  bet.  Ross  and 
Lane  bet.  Gertrude  a 

with  Pembina  

Lane  bet.  Garwood  a 
Lane  E.  of  Pembina 
Lane   S.   of  Taylor, 
Lane  S.  of  Hespeler 

lane  W.  of  Bird's  H 

Stewart  

Lane  E.  of  Pembina 
Lane  bet.  Morley  and 
Lane    bet.  Beverley 

and  Simcoe  


From 


d  Plessis   

S.  of  Arnold  to  lane  b 
d  Bartlett  E.  of  Pembi 

d  Bannatyne   

lane  between  Ethelber 

Alexander,  E.  of  E. 
Elgin  to  continue  lead 

fTecumseh  

nd  St.  Mary's  Place  .  . 

ary's  Place  

Place  and  E.  of  Colony 
d  Elg-in  W.  of  Tecums 

st  W.  of  Jessie  

of  Euclid  

of  Grove  to  Red  River 
nd  Gertrude  E.  of  lane 
nd  Gertrude  E.  of  lane 


nd  McMfllan  E.  of  lan 


nd  Corydon  E.  of  lane 
hool  


Ellice 


Ellice 


ge  W.  of  Furby  

Sherbrooke   

N.  of  Euclid  

W.  of  Grove  N.  of  Eu 


from  lane  bet.  Spence 

ral  Place  

nd  Yale  W,  of  Harrow 

Jessie  

Elg-in  to  extend  presen 
nd  McMillan  E.  from 


nd  Dudley  E.  of  John, 
bet.  Wardlaw  and  Spa 

E.  of  Stadacona 
W.  of  Bird's  Hill  Road 
ill  Road,  then  W.  in  la 


S-  of  Arnold  to  lane  be 
Bartlett,  E.  of  Pembi 

Notre  Dame  


To 


No.  of 
Poles 


et.  Morley  and  Bartlett 

na  

W.  of  Emily  

t  and  Canora  

Street   

W.  of  Isabel,  not  to  ex 


eh 


E.  of  Pembina  to  Scott 
E.  of  Nassau  to  lane 


e  E.  of  Nassau  to  lane 
E.  of  Nassau  to  lane 


Sargent 


Livinia  and  Ellice  to 
Sargent   


clid  to  Red  River  

and  Balmoral  Place  E. 


t  lead  

lane  running  parallel 


dina 


then  N.  on  E.  side  of 
ne  bet.   Hespeler  and 


t.  Morley  and  Bartlett 

na  


Portage 
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NUMBER  OF  POLES  ERECTED  IN  1907  BY  THE  BELL  TELEPHONE 

CO. — Continued. 


Lane  bet.  Home  and 

Arlington   

Lane  bet.  Arlington 

and  Alverstone .  . 
Lane    bet.  Beverley 

and  Toronto.  .  .  . 
Lane  bet.  Agnes  and 

Victor  

Lane  W.  of  Pembina 
Lane  N.  of  Weatherd 
Lane  S.  of  Riverton.  . 


Nena 


Lane  just  W.  of  Bird's 

of  Riverton  

Lane  bet  Ross&  Elgin 
Lane  bet.  Elgin  and 

William   

Lansdowne  

Lipton,  opposite  1st  la 

Mac   

Meade   

McGee  

McDermot  along  lane 

along  lane  to  lo 
Pacific  to  continue  pr 
Pritchard  to  continue 

Pritchard  

Poison   

Rachel  

Raglan  Road  to  conti 
Riverton  to  continue 

present  lead  

Robinson  

Simcoe  

Sargent   

Sargent   to  continue 

present  lead  

Sutherland   

Scotland  

Sutherland   

Simcoe  

Stanley   i 

Sargent  to  continue  p  resent  lead 

Simcoe  I  Ellice  .  .  . 

Simcoe  

Sargent   

Vincent  

Victor  

Vincent  

Xante  


From 


Notre  Dame 


Notre  Dame 


Notre  Dame 


Notre  Dame  

Scotland  Southerly 

on,  Pembina  

Lane  just  W.  of  Bird's 

Hill  Road  

Hill  Road  from  River 


Tecumseh  

E.  of  Main  

ne  N.  of  Portage  

S.  of  Cathedral  Ave. . 
N.  of  Sutherland 

N.  of  Ellice   

W.  of  Medical  College 
t  W.  of  Monk  man 

esent  lead   

line  Westerley  

Andrews   

Charles   

N.  from  Sutherland .  . 
nue  lead   


Bird's  Hill  Road 

Jarvis  

S.  of  Ellice 
Toronto  


Home  

E.  form  Gladstone  .  . 
Just  W.  of  Pembina.  . 

W.  of  Main  

N.  from  Portage 
Bet.  Logan  &  Henry 


To 


No.  of 
Poles 


Portage 
Portage 
Portage 


Westerly 


Elmwood  Ave  

ton  to  lane  running  S. 


Tecumseh 


Brant 


Continue  lead  

and  thence  Westerley 


McKenzie 
Salter 


The  1st  Lane 
Sutherland .  .  . 


Alverstone 


S.  of  Ellice.  .  .  . 

Toronto  

N.  from  Logan 

Ellice  

X.  from  Logan 


South 


Home 


Sargent 
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POLES  ERECTED  IN  1907  BY  THE  CITY  ELECTRICIAN. 
CITY  STREET  LIGHTING. 


From 


To 


No.  of 
Poles 


Assiniboine  

Alexander  

Allen   

Aikins  

Brazier   

Bell  

Campion  

Charles  

East  

Ellice  

Electa  

Gallagher  

Hargrave   

Herbert  

Isabel  

John  

Martha   

Market   

McMillan  

Montcalm  

Minnie  

Matheson  

Pacific  

Pritchard   

Powers   

Portage  

Qu'Appelle  

Ross  

Roslyn  Road  

Rachael  , 

Selkirk  , 

Selkirk  

Street  E.  of  C.  P.  Ry 
old  Main  Line 

Tweed  

William  

Watt  

Ward  law  


Kennedy  W  

East   

Lemoine  

Poison  

Mcintosh  

Bricker   

William  

Magnus  

Elgin   

Edmonton  

Logan   

Electa  

Qu  'Appelle   

C.  P.  Ry.  Track  

Notre  Dame  

Mulvey   

Bet.  Alexander  and 
Logan  

Bet.  King  and  Prin- 
cess   

Nassau  Street  E  

Jasper   

Hallett  

E.  of  Mac  

Quelch  

Austin   

Cathedral  

C.  P.  Ry.  Pembina 
Branch   

Bet.  Edmonton  and 
Kennedy   

East   

Llewellyn   

Sutherland  

Battery  

Artillery  


Jasper  . .  . 
Montcalm. 

East  

Chambers 
Joseph. . . . 


Present  City  Poles. 

Worth  

Newton  

Atlantic  

Poplar  

Wood  

Notre  Dame  

Manitoba   

William  

Lane  W  

Gallagher  

C.  P.  Ry.  Tracks  . 

300'  S  

Berlin  

North  

Dudley  


Tweed  .  . 
Granville 


W.  to  Fire  Hall 

River  Bank  

Poison   


St.  Joseph  Orphange 


Worth  

W.  end  of  Street 

Subway  

McPhillips   

Battery  


Herbert  . 
Thames  . 
Campion 
Martin  .  . 
Westerly 
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CONDUITS  LAID  IN  1907  BY  THE  BELL    TELEPHONE  CO. 


In. 


Broadway  &  across  Broad 

way  ."  

Dannatyne   


Corydon   

Donald   

Graham   

Graham  (N  s.) 
Graham  (Branches) 

Pliggins   

Lcgan  (N.  s.)   

Main   


.Maryland   

Nena   

Notre  Dame   

Nassau  

Notre  Dame  E  

Notre  Dame   

Osborne   

Portage  at  Arlington 
Portage  at  Burnell  . 
Portage  at  Clifton  .  . 
Portage  at  Empress  . 

Portage  at  Erin  

Portage  at  Lipton  .  . 
Portage  at  Minto  .  . . 

rortage  at  Wall  

River  Ave  

River  Ave  

River  Ave  


From. 

Garry  Street  .  . 
Main  Street  .  . . 

Pembina  Street 


Water 


Main  Street   

1st  lane  West  of  Main 


Argyle  Street  .  . 
Princess  Street 
M.  H.  at  Main 


Wellington  Avenue  . 
Notre  Dame  Avenue 

Ellen  Street  

Corydon  Avenue 


Nena  Street  . 
River  Avenue 


Scott  Street  

West   

Dunsmuir  Street  

Also    short  branches 
and  Elswood   


To. 


Broadway  Court 

Adelaide,  thence  N. 
to  lane  N.  of  Wil- 
liam Ave. 

John  Street 

Somerset  Block 

1st  lane  West 

Vaughan  Street 

Louise  Bridge 

Nena  Street 

Across  Main  to  W. 

line   of   street  at 

Bannatyne 

Southerly 
Pacific  Avenue 
Nena  Street 
River  Avenue 

Maryland  Street 
Roslyn  Road 


Nassau  Street 
Wilmot  Place 
Elswood  Street 
on    both  Dunsmuir 
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CONDUITS  LAID  IN  1907  BY  THE  PROVINCIAL  GOVERNMENT 
DEPARTMENT  OF  TELEPHONES  &  TELEGRAPH. 


In. 


From. 


To. 


Austin    Higgins  Avenue  .... 

Albert    Notre  Dame  Avenue  . 

Arthur   :  Bannatyne  Avenue  .  . 

Broadway   j  Colony  Street   

Broadway    Sherbrooke  Street  .  . 

Charlotte    Cumberland  Avenue 

Colleen   :  Qu'Appelle  Avenue  . 

Colony   j  N.  s.  Portage  Avenue 

Ellen    William  Avenue   

Graham   j  1st  lane  W.  of  Smith 

Garry    Graham  Avenue   


Graham   

Hargrave   

Higgins   

Henry   

Higgins   

Jarvis   

King   

Logan   

Logan   

Lombard   

Lane  S.  of  Broadway   

Lane  bet.  James  &  Market 

Lane  E.  of  Main   

Lane  S.  of  Portage   


Lane  ...  of  Portage 
Lane  S.  of  Portage 


Main  Street  

Cumberland  Avenue  . 

Austin  Street  

Austin  Street  

Louise  Bridge   

Maple  Street   

Jarvis  Avenue   

Lizzie  Street   

Martha  Street  

Rorie  Street  

Kennedy  Street  

1st  lane  East  of  Main 
1st  lane  N.  of  Market . 
Hargrave  Street  


Donald  Street 
Garry  Street  . 


McDermot 

Main   

Main   

NTotre  Dame  . . 

Nena   

Osborne   

Osborne  Place 
Osborne   


Rorie  Street  

Portage  Avenue   

Portage  Avenue   

Red  River  

Notre  Dame  Avenue  . 
Stradbrooke  Place  N.. 

Colony  Street  

Osborne  Place  


Henry  Avenue 
McDermot  Avenue 
McDermot  Avenue 
Maryland  Street 
1st  lane  W.  of  Mary- 
land 
William  Avenue 
Sargent  Avenue 
Assiniboine  River 
Logan  Avenue 
Hargrave  Street 
1st  lane  N.  of  Por- 
tage 
1st  lane  West 
Lane  S.  of  Broadway 
McFarlane  Street 
Martha  Street 
McFarlane  Street 
King  Street 
James  Avenue 
Nena  Street 
Princess  Street 
Main  Street 
Fort  Street 
Princess  Street 
Alexander  Avenue 
Lane  bet.  Kennedy  & 

Vaughan 
Colony  Street 
Lane  bet.  Donald  & 
Smith 

Nena  Street 
William  Avenue 
Graham  Avenue 
Main  Street 
Lane  N.  of  Elgin 
Assiniboine  River 
Osborne  Street 
Assiniboine  River 
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CONDUITS  LAID  IN  1907  BY  THE  PROVINCIAL  GOVERNMENT 
DEPARTMENT  OF  TELEPHONES  &  TELEGRAPH. 
Continued. 


In. 

From. 

To. 

Pembina   

Portage   

Princess   

Qu'Appelle   

Sargent   

Salter   

Sherbrooke   

William   

Stradbrooke  Place  . . . 

Colony  Street   

Elgin  Avenue   

Colleen  Street  

Portage  Avenue   

Charlotte  Street   

Mulvey  Avenue 
Burnell  Street 
McDermot  Avenue 
Colleen  Street 
Beverley  Street 
Machray  Avenue 
Broadway 
Ellen  Street 
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GAS  MAINS  LAID  IN  1907  BY  THE  MANITOBA  ELECTRIC  &  GAS 

LIGHT  CO. 


From 


Agnes   

Livinia  Avenue  . 

Academy  Rd.  .  . .  i 

Assiniboine  River 

Academy  Rd. 

Wellington  Cres.. 

Alfred   

Main  Street  .... 

Alloway   

Maryland  Street  . 

Main  Street 

Bell   

Wood  

Bricker   

Bell   

Boyd   

Main  Street 

College   

Main  Street 

Charles   

Dufferin  Avenue. 

Charles   

Mountain  Avenue 

Chestnut   

Buell  Avenue  .  . . 

Dundurn  Place  . 

Maryland  Street. 

Dagmar   

Notre  Dame   

Dufferin  

King  Street   

Derby   

Dufferin  Avenue. 

Ellice   

Maryland  Street. 

Emily   

Bannatyne   

Ellice   

Vaughan  Street  . 

Euclid   

Main  Street   

Euclid   

Austin  Street  . . . 

Good   

Portage  Avenue  . 

Gwendoline  

Logan  Avenue  . . 

Gertrude   

Pembina  

Harrow   

Wellington  Cres.. 

Ida   

Maryland  Street. 

Jessie   

Nassau  Street  . . . 

King   

Alexander   

Livinia   

Maryland  Street. 

Logan   

W.  s.  Main  St.  . . 

Manitoba  

Main  Street  

Magnus   

Main  Street  

lill   

Lombard  Avenue 

ISotre  Dame  .... 

Maryland  Street. 

Portage   

Spence  Street  . . . 

Sherbrooke  Street 

Pritchard   

Main  Street  

To 


Location 


Wellington  Ave. 
S.  to  W.  s.  Wel- 
lington Cres.. 

Harrow   

E.  end  of  street 
End  of  street  . . 
E.  to  Red  River 


Bricker   

River  Avenue 
Salter  Street 
Aikins  Street 
Flora  Avenue 
Anderson  . . . 
Ida  Avenue  . 
Walnut  Street 
William  Avenue 
Parr  Street  .  . . 
Jarvis  Avenue  . 
Toronto  Street. 
William  Avenue 
Balmoral  Street 
Austin  Street  . . 
Sutherland  St.  . 
Broadway  Ave. . 
Henry  Avenue . 
Joseph  Street  . 
Rosser  Avenue. 
Walnut  Street  . 
Helen  Street  . . 
Henry  Avenue  . 
Toronto  Street  . 
W.  s.  Princess  . 
Salter  Street  . . 
E.  to  end  of  st. 
S.  to  end  of  st 
Toronto  Street. 
Sherbrooke  .... 
Maryland  Street 
Salter  Street  . . 


12  ft.  from  W.  s. 

14  ft.  from  W.  s. 
14  ft.  from  E.  s. 
14  ft.  from  N.  s. 
14  ft.  from  N.  s. 
14  ft.  from  N.  & 
S.  s. 

10  ft.  from  N.  s. 
10  ft.  from  W.  s. 
14  ft.  from  N.  s. 
14  ft.  from  N.  s. 
14  ft.  from  W.  s. 
14  ft.  from  W.  s. 
14  ft.  from  W.  s. 
12  ft.  from  N.  s. 
14  ft.  from  W.  s. 
14  ft.  from  N.  s. 
14  ft.  from  W.  s. 
14  ft.  from  N.  s. 
14  ft.  from  W.  s. 
14  ft.  from  N.  s. 
14  ft.  from  N.  s. 
18  ft.  from  N.  s. 
14  ft.  from  E.  s. 
14  ft.  from  W.  s. 
14  ft.  from  N.  s. 
14  ft.  from  W.  s. 
14  ft.  from  N.  s. 
14  ft.  from  N.  s. 
16  ft.  from  W.  s. 
12  ft.  from  N.  s. 
14  ft.  from  N.  s. 
14  ft.  from  N.  s. 
14  ft.  from  N.  s. 
10  ft.  from  E.  s. 
14  ft.  from  S.  s. 
28  ft.  from  N.  s. 
14  ft.  from  N.  s. 
14  ft.  from  N.  s. 
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GAS  MAINS— Continued 


From 

To 

Location 

Maryland  StrGet . 

End  of  street  .  . 

14 

It.    11  UII1 

NT 
IN  . 

s. 

Sherbrooke  Street 

Maryland  Street 

26 

ff  from 

J.L.    JL1  U11J. 

s. 

Home  Street  .... 

wooa.  fetreet  .  . 

14 

•ft"  "Fy*/~*TY1 

It.    L  1  \J  III 

"NT 

s. 

Notre  Dame  .... 

14 

ft.  from 

w. 

s. 

oaiter  btreet  , 

14 

ft.  from 

N. 

s. 

Jarvis  Avenue  .  . 

Flora  Avenue  . 

14 

ft.  from 

W. 

s. 

McGee  Street  . . . 

Toronto  Street. 

14 

ft.  from 

N. 

s. 

Portage  Avenue  . 

Notre  Dame  . . . 

14 

ft.  from 

W. 

s. 

Portage  Avenue  . 

Notre  Dame    . . 

12 

ft.  from 

W. 

s. 

Olivia  Street  

Tecumseh   

14 

ft.  from 

N. 

s. 

Buell  Avenue  . . . 

Ida  Avenue  . . . 

14 

ft.  from 

W. 

Lilac  Street  

Harrow  Street  . 

14 

ft.  from 

w. 

s. 

Portage  Avenue  . 

Ellice  Avenue 

8 

ft.  from 

w. 

s. 

at    n  a r 

r  o 

w 

part  and 

14 

ft. 

at  wider 

part. 
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NEW  WATER  SERVICES  INSTALLED  IN  1907. 


Size. 


Services  on 
City  Property. 


Services  on 
Private  Property 


1,403 

1,403 

7 

14 

57 

57 

410 

820 

2 

6 

fi7 

57 

6 

12 

13 

39 

5 

20 

39 

39 

1 

5 

1 

6 

14 

14 

6 

6 

2,021 

2,498 

Vain.  Single   

V2in.  Double   . . 

%in.  Single   

■%in.  Double   

%in.  Triple   

%in.  Sine-le   

?iin.  Double   

%in.  Triple   

^in_  Quadruple   

lin.  Single   

lin.  Quinerv   

lin.  Sextuple   

4in  

6in  

Total 


NUMBER  OF  WATER  METERS  IN  USE  ON  DECEMBER  31st,  1907. 


Empire  10,825 

Worthington    92 

Neptune   235 

Hersey    47 

Lambert    53 

Slot  Meter   1 

Crown   2 

Gem    r ......  r   6 

Thompson   -   1 

Buffalo   1 

Total   11,263 
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GENERAL  STATISTICS. 


CITY  OF  WINNIPEG  WATER  WORKS. 


Population  of  City,  1907 

By  whom  owned   

Source  of  supply   


 115,000 

City  of  Winnipeg. 
. .  .Artesian  wells. 


PUMPING  STATISTICS. 


Description  of  Pumping  Engines  in  Service. 


Well  No.  1  — 


Pumping  Engine  No.  1456,  Compound,  capacity  5,000,000  gals 
at  50  lbs.  J.  McDougal  Co.,  Montreal,  &  H.  R.  Worthington,  New 
York,  builders.  Started  pumping  June,  1901,  shut  down  June  12th, 
1905.  Pumped  into  reservoirs  or  mains  as  required.  Well  not  at 
present  in  use. 


Pumping  Engine  No.  1924,  Triple  Expansion,  capacity  5,000,000 
at  60  lbs.  H.  R.  Worthington,  New  York,  builder.  Started  pumping 
May  12th,  1905.  Total  quantity  of  water  pumped  for  year  ending 
Dec.  31st,  1907,  1,124,939,813  gals.  Pumps  to  reservoir  or  mains, 
as  required. 


Pumping  Engine,  Electric  Motor  driven,  capacity  2,500,000  gals, 
at  125  lbs.  R.  D.  Wood  &  Co.,  Philadelphia,  builders.  Started 
pumping  July  15th,  1906.  Total  quantity  of  water  pumped  for  year 
ending  Dec.  31st,  1907,  162,173,000.    Pumps  direct  into  mains. 


Pumping  Engine,  Electric  Motor  driven,  capacity  2,500,000  gals, 
at  125  lbs.  R.  D.  Wood  &  Co.,  Philadelphia,  builders.  Started 
pumping  Dec.  15th,  1906.  Total  quantity  of  water  pumped  for  year 
ending  Dec.  31st,  1907,  302,573,700  gals.    Pumps  direct  into  mains. 


Pumping  Engine,  Electric  Motor  driven,  capacity  2,500,000  gal- 
lons at  125  lbs.  Jno.  McDougall  Co.,  Montreal,  builders.  Started 
pumping  Dec.  23rd,  1907.  Total  quantity  of  water  pumped  for  year 
ending  Dec.  31st,  1907,  5,400,000  gallons.     Pumps  direct  into  mains. 


Well  No.  2— 


Well  No.  3— 


Well  No.  A — 


Well  No.  5— 
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PUMPING  STATISTICS^Continued 

Centrifugal  Fire  Pump — 

Capacity  5,000,000  gallons  at  125  lbs.  Electric  driven.  John 
McDougal  Co.,  Montreal,  builders.  Takes  its  supply  from  delivery 
of  Pump  1924  or  from  6,000,000  gal.  reservoir. 

Pumping  Engine  No.  1457 — 

Triple  expansion.  Installed  in  Pumping  Station  McPhiHips 
Street.  Pumps  from  reservoir  into  mains.  Capacity  5,000,000  gals, 
at  125  lbs.  J.  McDougall  Co.,  Montreal,  and  H.  R.  Worthington,  New 
York,  builders.    Started  pumping  June,  1901. 

The  electric  driven  pumps  are  operated  by  current  supplied  by  the 
City  and  by  the  Winnipeg  Electric  Railway  Co.,  two  sources  of  supply. 

The  City  has  in  operation  and  in  course  of  construction,  the  follow- 
ing generating  plant:  — 


1—350  K.  W  General  Electric  Co. 

1—500  K.  W  Curtis  Turbine. 

1—1,000  K.  W  Westinghouse,  Parsons. 

The  total  quantity  of  water  pumped  for  year  ending  Dec.  31st,  1907, 
was  1,595,086,513  gallons. 

Wells— 

The  following  is  capacity  of  wells:  — 

No.  2    3,250,000  gals,  daily. 

No.  3     700,000  " 

No.  4    1,000,000  " 

No.  5   *2,500,000     "        "     (Pumping  capacity) 

Total   7,450,000 


(*No.  5,  well  capacity  in  addition  to  this,  not  yet  known.) 

In  connection  with  the  plant,  there  are  two  reservoirs,  capacity 
300,000  and  6,000,000  gallons. 

The  softening  plant  softened  766,588,463  gallons  of  water  during  the 
year,  about  y2  of  that  pumped. 

Daily  reports  from  the  different  pumping  units  and  softening  plant, 
are  made  to  this  office,  when  they  are  posted  in  books  provided  for 

that  purpose. 
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WATER  WORKS  CONSTRUCTION  ACCOUNT. 
DEC.  31st,  1907. 


Dr. 


To  Balance  brought  forward  Dec.  31st,  1906,  as 
per  Annual  Report  of  1906   


To  Expenditure  Dec.  31st,  1906,  to  Dec.  31st, 
1907. 

Mains,  Labor  &  Material  (including  pipe,  etc.  in 
stock)   


Land   

Wells,  3,  4,  5,  6,  7,  &  Test  Wells  . . 

New  Pumps   

Boiler  No.  2  &  Boiler  Plant  

Power  Houses  3,  4,  5,  &  6   

Electric  Generators  &  Power  Lines 

Elmwood  Well  &  Plant   

Tools  &  Plant   

Prepayment  Meters  &  Buildings  . .  . 
Sale  of  Bonds,  Advertising,  etc.  . . 

Interest  Account   

No.  2  Power  Station   

Contingencies   

Meters  and  Installing  Do  


Cr. 


By  Proceeds  Sale  of  Bonds 


$256,047.10 
3,473.35 
59,098.82 
29,558.59 
29,245.31 
7,510.99 
52,570.34 
75.07 
577.58 
60.79 
1,097.59 
36,007.03 
16,523.58 
49.30 
13,480,01 


$493,300.24 


505,375.45 


$998,675.69 


498,080.85 
$500,594.84 
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COAL. 


Kind  Used 

Brand 

Supplied  by 

Average  of  Analysis 

• 

Ash 

Moist'e. 

B.T.U. 

Bituminous  Slack 

Youghiogheny 

10.2 

1.34 

13310 

Bituminous  Slack 

Youghiogheny 

T.  D.  Robinson  &  Sons 

14.47 

1.8 

11987 

Coal  consumed  for  the  year   12,844.1  tons. 

;•] .  i 

Note. — A  proportion  of  the  coal  used  is  chargeable  to  Electric 
Lighting  Department. 
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TESTING  LABORATORY. 

Laboratory  control  is  kept  on  all  material  used  by  the  City. 
During    the    year   1907,    1,322    analyses    and    tests    were  made 
as  follows:  — 

Cement  complete  tests  on  307  samples. 


Coal   analyses  of  432 

Water    "  "  208 

Pavements    "  "  162 

Natural  Asphalt    "  "  81 

Fluxing  Oils    "  14 

Coal  Ash    "  "  16 

Chimney  Gas    "  "  21 

Lubricating  Oils    "  16 

Miscellaneous    "  "  65 


AVERAGES  OF  CEMENT  TESTS. 


No.  of 
Samples 

Fineness 

Strength 

Name 

200 

100' 

Neat 

28d. 

1  X 

3 

Id. 

7d. 

7d. 

28d. 

Imperial  . . . 

136 

20.9 

4.4 

243 

572 

667 

162 

280 

Samson    .  .  . 

42 

21.4 

6.1 

185 

571 

690 

155 

263 

Alpena  . . . 

25 

25.5 

5.6 

271 

615 

723 

Belleville  .  . 

18 

25.1 

7.5 

312 

615 

714 

National    .  . 

6 

24.8 

6.8 

149 

519 

680 

36 


ASPHALT  PAVING. 
ANALYSES  OF  FLUXING  OIL  DURING  1907. 
PETROLEUM  RESIDUUM.       IMPERIAL  OIL  COMPANY. 


No. 

Sp.  G. 

Flash 

Burn 

Loss  Heating 

F.  C. 

Sol.  C.  S. 

Ash 

G. 

B. 

1  hr.  212 

7hr.  325 

45 

.941 

18.1 

395 

485 

.8 

5.5 

46 

.936 

20.2 

390 

485 

.9 

7.52 

3.6 

47 

.937 

19.4 

390 

475 

.12 

6.18 

3.5 

49 

.935 

19.5 

410 

470 

.3 

6.81 

3.6 

50 

.930 

20.5 

385 

4-10 

.035 

2.7 

99.1 

51 

.932 

20. 

405 

475 

.125 

3.2 

99.7 

52 

.934 

19.5 

380 

455 

.41 

5.2 

3.4 

.02 

53 

.929 

20.6 

380 

460 

.26 

6.25 

3.6 

.03 

55 

.933 

20. 

390 

480 

.03 

3.61 

56 

.932 

20. 

390 

460 

3,3 

99.9 

.03 

.934 

19.8 

399 

466 

.34 

- 

3.4 

99.6 
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Lieut.  Col.  H.  N.  Ruttan,  City  Engineer,  Winnipeg. 
Dear  Sir:  — 

I  herewith  submit  a  detailed  report  of  the  work  done  in  the  draught- 
ing department  during  the  year  1907. 

Sewers — 

A  complete  set  of  sewer  system  plans,  scale  200  feet  to  the  inch. 

A  complete  set  of  sewer  system  plans  record  sheets,  scale  200  feet 
to  the  inch,  of  which  there  are  17  sheets  covering  the  whole  City  area,, 
also  5  sewer  records  in  the  form  of  McPhillips  large  wall  maps,  dis- 
tinguishing the  different  systems  by  different  colors. 

There  were  44  sewer  plans  made  during  the  year,  covering  18.7 
miles.   All  records  are  up  to  date. 

Water  Mains — 

The  City  was  divided  into  22  districts,  each  district  was  drawn  to  a 
scale  of  100  feet  to  the  inch  (which  would  equal  a  drawing  47  feet  long 
and  21  feet  wide).  Upon  these  sheets  were  plotted  the  exact  location  of 
water  mains  laid  to  date,  showing  gates  and  hydrants  and  other  details 
connected  with  a  water  main  system. 

Five  large  McPhillips  wall  maps,  had  plotted  upon  them  all  water 
mains  laid  to  date,  showing  the  different  sizes  of  water  pipe  and  location 
of  hydrants.  There  are  now  7  water  main  record  books,  drawn  to  a  scale 
of  40  feet  to  the  inch,  giving  a  complete  detail  of  all  work  done  in  connec- 
tion with  the  mams.    These  books  are  up  to  date. 

During  the  year  153  water  pipe  plans  were  draughted,  covering  a 
distance  of  about  25  miles.  The  plans  were  made  to  a  scale  of  40  feet  to 
the  inch.  During  1907  a  large  percentage  of  the  High  Pressure  Fire  Ser- 
vice mains  were  also  draughted.  These  plans  took  a  considerable  amount 
of  time  and  trouble,  as  it  was  necessary  to  obtain  a  record  of  all  other- 
pipes  or  conduits  laid  in  the  streets,  and  plot  same  on  plans  in  question. 
A  plan  was  also  made  of  the  High  Pressure  Fire  Service  System,  showing 
the  location  of  all  the  water  mains,  hydrants  and  gate  valves. 

A  record  of  the  High  Pressure  Fire  Service  water  mains  in  the  form 
of  a  book,  has  been  made  to  a  scale  of  20  feet  to  the  inch,  showing  all 
additional  underground  pipes  in  the  section  of  the  City  where  there  are' 
Fire  Service  water  mains. 
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Pavements — 

During  the  year,  3  McPhillips  wall  maps  were  used  for  the  purpose 
of  plotting  all  pavements  laid  to  date,  and  also  the  proposed  work.  This 
information  was  obtained  from  by-laws  and  the  field  book  records  in  the 
department.  The  pavements  were  plotted  in  different  colors  to  dis- 
tinguish the  kind. 

There  were  103  pavement  plans  made  during  the  year,  covering  a 
distance  of  about  23  miles. 

Plumbing — 

During  the  year,  201  plumbing  plans  were  draughted  in  connection 
with  applications  made  by  owners  to  have  plumbing  installed  in  their 
houses  by  the  City.  Plans  were  made  in  connection  with  the  plumbing  at 
the  Pumping  Station,  Old  Water  Works,  Armstrong's  Point,  cement  shed 
and  stable  in  City  Yards,  new  boiler  house  at  Water  Works  Pumpingt 
Station,  McPhillips  Street,  and  a  plan  of  the  business  section  of  the  City 
showing  location  of  untrapped  sewer  connections. 

Buildings,  etc. — 

Plans  "and  detail  for  Nos.  4,  5  and  G  Pumping  Stations  and  new 
generator  and  boiler  house,  McPhillips  St.  Water  Works. 

Addition  to  No.  9  Fire  Hall. 

Addition  to  morgue  at  Brookside  Cemetary. 

Bathing  station  for  Fort  Rouge. 

Bridge  for  Notre  Dame  Avenue,  West. 

Plans  for  Grand  Trunk  Pacific  Subway. 

Fence  for  City  Yards. 

Brick  wall  around  gasometer  at  Fire  Service  Water  Works. 

Plans  of  water  tower  for  Assiniboine  Park. 

Plans  of  proposed  McDermot  Avenue  Bridge. 

Plans  of  Redwood  Avenue  Bridge. 

Plans  of  proposed  Rachel  Street  Subway. 

Crematory  Building. 

Alteration  to  present  crematory  building  including  new  chimney  and 
2  new  furnaces. 

Numerous  plans  in  connection  with  the  wells  that  have  been  sunk 
this  year,  were  prepared. 

A  plan  of  the  actual  layout  of  the  High  Pressure  Fire  Service 

Water  Works. 
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A  100  ft.  chimney  for  the  new  generator  and  boiler  house,  McPhillips 
Street  W.W.  Pumping  Station. 

Miscellaneous — 

Plans  showing  location  of  Electric  Street  Railway  waiting  stations. 
Plan  showing  the  overhead  wires  in  the  City. 

Plotting  all  pavements  and  sidewalks  for  the  Street  Commissioner. 
A  complete  set  of  tracing  of  the  Bar  Plans. 

(Dominion  Government  Survey)  There  were  26  of  these  tracings 
drawn  to  a  scale  of  100  feet  to  the  inch,  covering  an  area  of  12,000  acres. 

Numerous  plans  in  connection  with  law  suit  cases. 

Tracing  of  most  of  the  street  railway  systems  in  use  on  the 
Continent  of  America  and  some  from  England,  showing  the  track  laying, 
bonding  and  underground  cable  system,  etc. 

All  the  plans  used  by  the  Provincial  Government  for  the  construction 
of  underground  telephone  conduits,  had  plotted  on  them  by  us,  all  under-' 
ground  pipes  and  conduits  in  the  streets  covered  by  their  system. 

Plan  of  new  counter  for  the  City  Clerk's  Office. 

Plans  of  water  works  at  Assiniboine  Park. 

Plan  of  draw  spans  of  different  City  bridges. 

Detail  sections  of  Louise  Bridge. 

Midland  Railway,  location  plan  through  the  City. 

The  total  number  of  plans  draughted  this  year,  amounted  to  nearly 

one  thousand.  Five  assistants  were  required  for  the  above  work  during 
the  spring  and  summer.  Three  assistant  draughtsmen  being  employed 
at  present. 

The  draughting  department  was  removed  from  the  City  Hall  to  tjhe4 
3rd  floor  of  the  Ashdown  Block  during  the  summer  of  1906,  on  account  of 
lack  of  space.  The  present  quarters  are  very  suitable  for  draughting  pur- 
poses on  account  of  light,  space,  etc. 

I  am  your  obedient  servant, 

Alan  H.  Cotman. 
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NEW  LANES  OPENED  UP  BUT  NOT  FINISHED  FOR  TRAFFIC. 

No.  By-law.  Bounded  by. 

3590  Mulvey  &  Fleet  Avenues,  Pembina  Highway  &  John  Street. 

3099  Beverley  &  Toronto  Streets,  Ellice  &  Sargent  Avenues. 

4161  Victor  &  Agnes  Streets,  Sargent  &  Wellington  Avenues. 

4141  Magnus  &  Manitoba  Avenues,  McKenzie  &  McGregor  Streets. 

4139  Balmoral  &  Good  Streets,  Portage  &  Broadway  Avenues. 

4213  Main  &  Austin  Streets,  Sutherland  &  Jarvis  Avenues. 

4177  Victor  &  Agnes  Streets,  Ellice  &  Sargent  Avenues-. 

5011  Toronto  &  Victor  Streets,  Livinia  &  Ellice  Avenues. 

4987  Agnes  &  McGee  Streets,  Ellice  &  Sargent  Avenues. 

4985  Colony  &  Balmoral  Place,  south  of  Broadway  Avenue. 

4162-5047  Victor  &  Agnes  Streets,  Livinia  &  Ellice  Avenues. 

3611  Main  &  Austin  Streets,  Euclid  &  Selkirk  Avenues. 
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NEW  LANES  OPENED  UP  AND  MADE  CLEAR  FOR  TRAFFIC 

No.  By-law.  Bounded  by. 

3641  College  &  Boyd  Avenues,  Charles  &  Aikins  Streets. 

3617-5008  Agnes  &  McGee  Streets,  Livinia  &  Ellice  Avenues. 

3591  Toronto  &  Victor  Streets,  Sargent  &  Wellington  Avenues. 

3636  Manitoba  &  Pritchard  Avenues,  Aikins  &  Salter  Streets. 

3657  Charles  &  Robinson  Streets,  Stella  &  Flora  Avenues. 

3624  Spence  Street,  south  of  Broadway,  Proud  Street. 

4140  Sherbrooke  &  Furby  Streets,  Ida  &  Buell  Avenues. 

4192  Langside  &  Young  Streets,  Ellice  &  Sargent  Avenues. 

3121  Toronto  &  Beverley  Streets,  Sargent  &  Wellington  Avenues. 

4204  Young  &  Langside  Streets,  Portage  &  Ellice  Avenues. 


\ 
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Winnipeg,  Man.,  January  30,  1908. 
H.  N.  Ruttan,  Esq.,  City  Engineer,  City. 
Dear  Sir:  — 

1  beg  to  submit  herewith  a  statement  of  Fire  Service  Mains  and 
Hydrants  laid  to  Dec.  31st,  1907.   About  5  miles  of  pipe  has  been  laid, 
most  of  which  is  in  service.    60  hydrants  have  been  installed  and  area 
available  for  use.   The  following  table  shows  the  location,  size,  and  length 
of  distribution  mains:  — 


Street 


James   

Bertha   

Market   

Main   

Rorie   

Bannatyne 
McDermot  . . . 

Ship   

Logan   

Notre  Dame  . 

Portage   

King   

Arthur   

Albert   

Princess 

Donald   

Garry   

Higgins   

Higgins   

*Maple   

*  Alexander  . . 

*Henry   

*Higgins 


From 

Bertha 

James   

Bertha 
Higgins    .  . . 

Market   

Main   

Princess  .  . . 
McDermot  . 

Main   

Portage    . .  . 

Main   

James   

Bannatyne  . 
William 

j  Logan   

Cumberland 
Portage    .  . . 

Maple   

Main   

Higgins    .  . . 
Princess  .  . 
(Princess  .  . 
Princess  . . , 


To 


Princess  . . . 
Market 

Main  

Graham  .  .  . 
McDermot  . 

Ship  

Ship   

Bannatyne  . 
Princess  .  . . 
Princess  ... 
Hargrave  .  . 
William  .  . . 
Notre  Dame 
Bannatyne  . 
Cumberland 
Portage  .  . . 
Notre  Dame 
Mor daunt  . . 

Maple   

Southerly  .  . 
Wpg.  St.  Ry 

Lily   

Main   


Size  of  Pipe 

Length  in 
Feet 

20in. 

1,663 

20in. 

350 

jL,uoy 

12in. 

4,292 

LOin. 

523 

lOin. 

1,209 

lOin. 

2,320 

8in. 

285 

lOin. 

685 

lOin. 

1,065 

12in. 

1,876 

lOin. 

498 

lOin. 

845 

lOin. 

509 

12in. 

3,205 

12in 

680 

loin! 

556 

12in. 

3,334 

lOin. 

815 

12in. 

60 

lOin. 

1,907 

lOin. 

1,333 

lOin. 

660 

*Mains  laid  but  not  in  service  on  account  of  lack  of  special  castings. 

This  table  shows  that  there  is  at  present, 
285  feet  of  8  in.  pipe. 
12,925  feet  of  10  in.  pipe. 
13,447  feet  of  12  in.  pipe. 
3,052  feet  of  20  in  pipe. 


Making  a  total  of  29,709  feet  of  different  sizes. 
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All  Fire  Service  Hydrants  are  laid  with  8  in.  flanged  pipe,  each  joint 
bolted  with  twelve  %  in.  bronze  bolts.  The  length  of  8  in.  pipe  laid  in 
hydrant  branches  aggregates  1,140  feet,  or,  an  average  of  19  feed- 
per  hydrant. 

Mains  and  hydrants  are  tested,  after  laying,  to  a  pressure  of  500  lbs. 
per  square  inch. 

Seventeen  hydrants,  situated  at  convenient  points,  throughout  the 
Fire  Service  Water  Works  district,  are  fitted  with  3  in.  sprinkler  connec- 
tions, so  that  water  pumped  into  the  Fire  Service  Water  Works  System, 
is   available  for  street  sprinkling  and  sewer  flushing  in  the  district 
covered  by  said  system.    All  hydrants  are  fitted  with  8  in.  gate  vaives, 
cutting  them  off  from  the  mains,  and  are  drained  to  the  sewers. 

The  following  table  gives  the  Nos.  and  location  of  hydrants 
now  installed:  — 


No. 

jfyd-  Location  Remarks 

rant 


1  X.E.  corner  James  &  Martha   Sprinkler  connection. 

2IN.E.  corner  Bertha  &  Market   


4|S.E.  corner  Rorie  &  Market  

51N.W.  corner  Bannatyne  &  Rorie   Sprinkler 

6|S.W.  corner  McDermot  &  Rorie   

7  Bannatyne  bet.  Rorie  &  Ship   

8|McDermot  bet.  Rorie  &  Ship   

9I9.E.  corner  Main  &  Logan    Sprinkler 

lOjN.W.  corner  Main  &  Alexander  

11|N.W.  corner  Main  &  Rupert   

12' S.W.  corner  Main  &  James   

1?>'S.W.  corner  Main  &  Market   

14|N.B.  corner  Bannatyne  &  Main   

lo'S.E.  corner  Main  &  McDermot   

lfi|N.W.  corner  Main  &  Portage   

17|Main  opposite  Notre  Dame  East  

18|Main  opposite  Graham   

19|N.W.  corner  Logan  &  King   

20|N.E.  corner  Logan  &  Princess   

21|S.W.  corner  Princess  &  Alexander   

22IN.W.  corner  Princess  &  Rupert  

23|N.E.  corner  James  &  Princess  

24|S.E.  corner  James  &  King   

25|N.W.  corner  Princess  &  William   

26 (S.W.  corner  Princess  &  William   '. . . . . 

27|N.W.  corner  Princess  &  Bannatyne   

28|S.E.  corner  Arthur  &  Bannatyne   

29|S.W.  corner  Princess  &  McDermot  

30|S.E.  corner  Arthur  &  McDermot   


connection. 


connection. 


Sprinkler  connection. 
Sprinkler  connection. 

Sprinkler  connection. 


Sprinkler 
Sprinkler 


connection, 
connection. 


Sprinkler  connection. 
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No. 

ftyfi  Location 
rant 

Remarks 

1 

31|S.E.  corner  McDermot  &  Albert  

32IS.W.  corner  Princess  &  Notre  Dame   

38|Notre  Dame  opposite  Arthur  

34|N.W.  corner  Notre  Dame  &  Albert  . . . 
35|N.W.  corner  Portage  &  Notre  Dame  .  . 

36|S.E.  corner  Main  &  Portage   

37|S.W.  corner  Garry  &  Portage   

38|S.W.  corner  Donald  &  Ellice   

39|N.W.  corner  Donald  &  Cumberland  ... 

40|S."W.  corner  Portage  &  Donald   

41|N.YV.  corner  Portage  &  Smith  

42|N.E.  corner  Portage  &  Hargrave   

43|Princess  bet.  Notre  Dame  &  McDermot 
44 1 Arthur  bet.  McDermot  &  Notre  Dame  . . 

45|Bannatyne  opposite  Ship   

46|N.W.  corner  McDermot  &  Ship   

47|S.W.  corner  Main  &  Bannatyne   

48|S.W.  corner  Main  &  William   

49IS.W.  corner  Main  &  McDermot  

61|S.W.  corner  Main  &  Henry   

66IS.W.  corner  Main  &  Higgins   

67IS.W.  corner  Higgins  &  Austin   

71|S.E.  corner  Higgins  &  Argyle   

72|N.E.  corner  Higgins  &  May  

73(S.W.  corner  Higgins  &  Gomez   

74|Higgins  opposite  Gladstone   

75|S.W.  corner  Higgins  &  Annabella  

76|N.E.  corner  Higgins  &  McFarlane  

77 1 S.  s.  Higgins  opposite  Ogilvie's  Mill  

7S|N.W.  corner  Higgins  &  Mordaunt   


Sprinkler  connection. 
Sprinkler  connection. 

Sprinkler  connection. 


Sprinkler  connection. 
Sprinkler  connection. 

Sprinkler  connection. 


Sprinkler  connection. 


Sprinkler  connection. 


Your  obedient  servant, 

W.  Aldridge. 
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Winnipeg,  Man.,  February  28,  1908. 
Lt.-Col.  H.  N.  Ruttan,  City  Engineer,  Winnipeg. 
Dear  Sir:  — 

Herewith  I  beg  to  submit  a  report  of  work  done  in  the  Plumbing 
Inspection  Department;  also  the  work  done  in  connection  with  the  flush- 
ing of  sewers  during  the  year  1907:  — 

Permits — 

2,666  permits  were  issued  covering  the  installation  of  plumbing  in 
2,996  buildings.  Of  the  2,996  systems  of  plumbing,  1,186  were  installed 
without  house  traps,  representing  a  percentage  of  39.58.  Where  no  house 
traps  were  used  the  fixture  traps  were  vented  in  such  a  manner  as  to 
prevent  syphonage. 

Abstract — 


Month 

No.of 
Permits 

No.  of 
Buildings 

No.  of  Systems  in- 
stalled without  house 
traps 

Percentage  of 
untrapped 
systems 

72 

79 

20 

25.3 

February   

77 

97 

32 

32.9 

149 

174 

54 

31.0 

182 

212 

66 

31.1 

342 

406 

121 

29.8 

June   

319 

379 

107 

28.2 

July   

360 

430 

153 

35.5 

August   

294 

358 

145 

40.5 

285 

285 

125 

43.5 

303 

303 

165 

54.4 

207 

207 

138 

66.6 

76 

76 

61 

80.2 

Total   

2,666 

2,996 

1,186 

39.58 

Fees  to  the  amount  of  $2,449  were  collected  for  permits  issued,  in 
terms  of  By-law  No.  4281,  which  has  been  in  force  since  30th  April,  1907. 


Inspections — 

11,708  inspections  were  made  of  plumbing  work  according  to  the 
following  detail,  and  3,715  defects  were  discovered  and  rectified.  The 
defects  were  mostly  of  a  slight  nature  consisting  of  leaking  joints,  which 
were  made  good  at  time  of  inspection. 


4G 

INSPECTIONS— Continued 


Month 

Water.  Tests 

Subsequent 
Inspections 

Smoke 
Tests 

Miscellaneous 
Inspections 

Defects  Dis- 
covered an 
Rectified 

J  <X  1 1  LlcLl  y  

81 

315 

4 

35 

103 

February  .... 

86 

412 

7 

23 

109 

March  

176 

339 

4 

27 

123 

April  

240 

207 

4 

57 

251 

May  

684 

733 

9 

121 

590 

J  U  U  Q   

472 

743 

1 

64 

380 

July  

472 

941 

3 

82 

483 

August   

418 

823 

1 

55 

356 

September  .  .  . 

344 

378 

2 

39 

326 

October   

351 

851 

4 

86 

399 

November. .  . . 

231 

897 

7 

49 

349 

December.  .  .  . 

88 

706 

3 

33 

246 

Total .... 

3,643 

7,345 

49 

671 

3,751 

Smoke  Tests — 

The  smoke  test  was  applied  to  the  plumbing  system  of  49  buildings, 
23  of  which  were  old,  and  78  defects  were  discovered  and  made  good. 

Plumbing  Installed  by  City — 

183  systems  of  plumbing  have  been  installed  by  the  City  in  houses, 
the  owners  of  which  were  unable  to  afford  to  have  the  work  done  them- 
selves, and  the  costs  are  charged  against  the  property  as  taxes.  This  has 
entailed  a  considerable  amount  of  work,  as  the  houses  have  to  be 
measured  and  separate  plans  and  specifications  made  for  each  house. 

The  total  cost  of  the  installations  was  $21,983.50,  making  the  average 
cost  per  house  $118.83,  which  includes  sewer  connections  and  in  some 
places  small  cellars. 

Removal  of  House  Traps — 

At  the  following  locations  the  house  traps  have  been  removed  from 
the  plumbing  systems  with  a  view  to  improving  the  ventilation  of  the 
sewers,  viz: — Bon  Accord  Blk.,  Main  Street;  Winnipeg  Lodging  and  Cof- 
fee House,  Logan  Avenue  East;  Stuart  Elect.  Co.,  Princess  Street;  Scott 
Blk.,  Main  Street;  New  Post  Office,  Portage  Avenue;  Scottish  Ontario 
Land  Co.,  Main  Street;  Colcleugh's  Drug  Store,  corner  Elgin  &  Nena; 
Assiniboine  Court,  Assiniboine  Avenue;  372  ^ssiniboine  Avenue;  356 
Assiniboine  Avenue;  351  Assiniboine  Avenue;  408  Assiniboine  Avenue. 
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Removal  of  House  Traps — Continued 

In  the  first  of  this  report  it  will  be  noted  that  1,186  plumbing  systems 
throughout  the  City,  were  installed  without  house  traps,  or  almost  40  per 
cent,  of  the  total  installations  of  the  year.  This  has  undoubtedly  lowered 
the  temperature  of  the  air  in  the  sewers  and  increased  the  tendency  to 
freeze  up  the  sewers  and  sewer  connections,  particularly  at  the  man-holes 
where  the  cold  air  enters. 

SEWER  FLUSHINGS. 

Flush  Tanks — 

There  were  358  tanks  in  operation  up  to  the  end  of  August.  During 
the  season  an  additional  61  tanKs  were  connected  making  a  total  of  419 
tanks,  which  have  been  operating  since  September.  These  tanks  are 
flushed  nightly  except  in  wet  weather,  and  in  addition  there  are  one  or 
more  gangs  flushing  with  the  hose.  Undernoted  is  a  statement  of  the 
amount  of  water  used  for  this  purpose. 


Month 

Tank  Flu>hing-s 

Hose  Fh 

ishing-s 

Total  Gallons 

Discharges 

Gallons 

Minutes 

Gallons 

6,444 

1,862,316 

4,595 

229,750 

2,092,066 

February   

7,475 

2,160,275 

5,585 

279,250 

2,439,555 

March  

6,333 

1,830,237 

6,080 

304,000 

2,134,237 

405 

20,250 

20,250 

4,664 

1,347,896 

6,610 

330,500 

1,678,396 

4,956 

1,432,284 

10,115 

505,750 

1,938,034 

July   

5,166 

1,492,974 

6.920 

346,000 

1,838,974 

1,832 

529,448 

2,700 

135,000 

664,448 

6,608 

1,764,336 

7,570 

378,500 

2,142,836 

10,790 

2,878,930 

10,630 

531,500 

3,410,430 

11,732 

3,132,444 

16,310 

815,500 

3,947,944 

December  

11,132 

2,972,244 

11,097 

554,850 

3,527,094 

I  am, 

Your  obedient  servant. 

Jas.  Smith, 

Plumbing  Inspector. 
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CITY  STABLES  ACCOUNT. 

Statement  of  account  at  Dec.  31st,  1907. 


Dr.  Buildings   $  4,173.90 

Horses    7,575.85 

Harness,  etc   1,507.62 

Wages  of  teamsters,  etc   38,703.67 

Horse  feed    14,418.50 

Shoeing    2,171.79 

Medical  attendance    660.66 

Miscellaneous  repairs,  etc   862.12 

Insurance    611.78 

Hire  of  extra  horses    76.90 

 $70,762.79 

Cr.  Revenue  from  use  of  teams    60,138.19 


$10,624.60 
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REPORT  OF  STONE  RECEIVED  AT  CITY  YARDS  FROM  QUARRY 
DURING  SEASON  OF  1907. 

Crushed  stone   1,815  cars   55,360  cubic  yards. 

Crushed  granite    2     "    61  cubic  yards. 

10  in.  curb    8     "   11,236  lineal  feet. 


REPORT  OF  GRAVEL  RECEIVED  AT  CITY  YARDS  FROM  BIRD'S- 
H ILL  PIT,  DURING  SEASON  OF  1907. 


From  City  Pit   

From  C.  P.  Ry.  Pit 


1,038  cars 
200  " 


29,008  yards. 
5,600  " 


no 


THE  EMPLOYERS  LIABILITY  ASSURANCE  COMPANY,  STATEMENT 
OF  PREMIUMS  PAID  BY  THE  CITY  TO  MESSRS.  NARES,  ROBINSON 
&  BLACK,  AGENTS,  COVERING  PERIOD  FROM  JANUARY  1st,  TO 
DECEMBER  31st,  '07. 


June  22nd,  1907   Voucher  No.  51309 


$231.84 


February  5th,  1907 
February  19th,  1907 
March  5th,  1907  . . . 
March  19th,  1907  . . 

April  1st,  1907   

April  16th,  1907  . . . 
April  30th,  1907  . . . 
May  14th,  1907  ... 

May  28th,  1907   

June  11th,  1907  .  . . 
June  25th,  1907  . . . 

July  9th,  1907   

August  6th,  1907  . . 


51489   237.15 

51703   242.03 

51897.  .   223.05 

52147   254.52 

52266   179.15 

52556   163.50 

52657   238.46 

52937   241.78 

53041   244.27 

53328   298.53 

53586   248.70 

53822   379.23 

54220   399.65 


-$3,581.86 
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THE  EMPLOYERS  LIABILITY  ASSURANCE  COMPANY,  STATEMENT 
OF  CLAIMS  PAID  DURING  12  MONTHS  ENDING 
DECEMBER  31st,  1907. 

Jan.  22-07  .51282  Joseph  Lavery  ...   Injury  to  right  leg  $  5.00 

Jan.  22-07  .51286  N.  Aktonishuk  ...  Fracture  of  tibia  &  fibula  ..  56.70 

Feb.  5-07  ..51457  T.  Ackery   Fracture   of  thigh  &  scalp 

wound    53.10 

Feb.  19-07  .51553  F.  J.  Arrowsmith  ..Scalp  wound    13.05 

Feb.  19-07  .51611  J.  Kaufman   Bruise  &  sprain  of  left  foot.  12.50 

Mar.  5-07  ..51885  J.  Royinski   Injury  to  the  foot    14.85 

Mar.  5-07  .  .51888  M.  Havpiak   Badly  bruised  foot   156.00 

Mar.  5-07  ..52040  John  Coe   Crushing  injury  to  big  toe  .  8.00 

Mar.  5-07  ..52045  Geo.  Simpson  Inj.    to    foot,    due    to  nail 

wound    9.90 

Mar.  5-07  . .  52083  Pavo  Keish   Cut  wrist    31.39 

Mar.  5-07  ..52085  H.W.Hill   Arthritis   33.25 

Mar.  5-07  . .  52088  Wm.  Cock  Accident  to  knee    38.25 

Apr.  2-07  . .  52316  G.  Kauffman   Severe  contusion  of  vertibral 

muscles    11.70 

Apr.  2-07  . .  52323  J.  W.  Tyo  Injury  to  heel   14.90 

Apr.  16-07  .52525  M.  Mader  Severe  cut  in  the  foot   37.47 

May  28-07  .53077  J.  McDaniels  Bruise  of  right  hand    13.50 

May  28-07  .53078  J.  Propinski   Frozen  toes   75.44 

June  11-07  .53297  Stephen  Holowater  Bruised    arms    &  sprained 

wrist    4.50 

June  11-07  .53298  A.  Dragon   Big  toe  of  rt.  foot,  bruised  .  5.60 

June  11-07  .53299  Norman  Deacon  ...Severe*  injury  to  fingers  ...  9.00 

June  11-07  . 53300  H.  Clarke  Injury  to  back  &  hands   16.50 

June  11-07  .53301  R.  McGuire   Severe  injury  to  rt.  ankle  .  .  37.75 

June  25-07  .53515  J.  King  Splinter  in  finger   4.00 

June  25-07  .53516  M.  Chop   General  shaking  up   4.05 

June  25-07  .53517  M.  Lichenhock  Sprain  of  left  ankle    5.40 

June  25-07  .53518  M.  Lazarouk  Wound  of  right  arm    5.40 

June  25-07  .53519  J.  Unsworth   Contused  ankle  joint   21.94 

June  25-07  .53520  E.  Larsen  Injury  to  ankle    24.90 

July  9-07  ..53760  J.  Sobell  A  cut  in  the  arm    4.30 

July  9-07  ..53762  J.  Carr                     Sprained  ankle    6.50 
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CLAIMS — Continued 

July  9-07  ..53763  W.  Brown   Sprained  hip    7.88 

July  9-07  ..53764  M.  Atkonishuk   (2nd   payment,  see   V.  No. 

51286)     83.70 

July  23-07  . 53931  S.  Rochon   Contusion  of  shoulder  mus- 
cles   15.10 

Aug.  6-07  . .  54258  F.  Franklin  Fingers     of     right  hand 

bruised    13.30 

Sep.  17-07  .54935  Sorbey  Crook   Crushed  fingers    5.85 

Sep.  17-07  .54936  M.  Paulin                Lacerated  fingers    29.10 

Sep.  17-07  .54937  G.Pearson  Compound      fracture  left 

thumb    50.07 

May  28-07  .55079  A.  Sirota   Left  foot  bruised    4.00 

Dec.  26-07  .56680  E.  Larsen  (2nd  payment,   see  V.  No. 

53520  above)    5.00 


$948.84 

Memo. — All  the  above  are  employees  of  the  City  Engineer's  Depart- 
ment with  the  exception  of  the  following  employed  at  the  City  Quarry:  — 

M.  Havapiak,  A.  Sirota,  Stephen  Holowater,  A.  Dragon,  J.  King,  J. 
Carr,  F.  Franklin. 
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ASPHALT  PAVEMENTS,  1907. 


Length 
Feet 

Square 
Yards 

Concrete 
Curb  and 

1,979.1 

5,246.8 

3,979.0 

1,120.9 

2,739.9 

2,241.8 

2,968.8 

5,509.9 

6,667.2 

397.1 

1,002.6 

7^3  fi 

1,979.1 

8,486.7 

7  Q3Q  K 

i  ,£/Oi7.D 

332.7 

2,594.3 

818.4 

|3,349.7 

650.3 

1,589.6 

1,242.6 

1,651.5 

4,410.4 

3,516.1 

330.9 

898.4 

927.2 

2,166.3 

5,662.8 

4,485.0 

352.2 

1,765.9 

690.6 

157.2 

420.5 

175.2 

469.1 

1,545.9 

3  880  9 

512.3 

1  336.2 

1  lie  7 

629.2 

3,246.6 

1,269.5 

711.5 

j 

83.5 

-  3,960.3 

1,733.1 

68.3 

312.5 

841.4 

778.7 

282.4 

768.1 

701.0 

1,175.3 

3,029.4 

2,388.4 

Alfred   

Agnes  .... 
Arlington  . 
Bricker  .  . . 
Burrows  .  . . 
Bannatyne 
Bannatyne 
Bannatyne 
Canora  .... 
Charles  .  . . 
Cathedral  . 

Derby  

Dagmar  . . . 
Dagmar  .  . . 

Elgin   

Fawcett  . . . 

Garry  

Isabel   

Alexander  . 

Henry   

King   

Kate   

Kingsway  . 


Salter  to  McGregor   

Livinia  to  Ellice  

Portage  to  Ida   

River  to  South  end   

Salter  to  McGregor   

Nena  to  Olivia   

Emily  to  Monkman   

Emily  to  Olivia   

Preston  to  Bath   

St.  John  to  Anderson   

Main  to  Scotia   

Duffer  in  to  Jar  vis   

William  to  157.2  south   

157.2  S.  of  William  to  Bannatyne 

Nena  to  Tecum  s eh   

Maryland  to  West  end   

Portage  to  Graham  

Henry  to  Alexander  

Isabel  E.  to  Isabel  W  

E.  side  Isabel  to  W.  side   

Higgins  to  Point  Douglas   

William  to  Elgin   

Wellington  Cres.  to  Stafford  ... 
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ASPHALT   PAVEMENTS— Continued 


Length 

Square 

Feet 

Yards 

Concrete 
Curb  and 
Gutter 


Lydia  ...... 

Logan  .... 

Logan  .... 

Lane  bet, 
Edmonton, 
Kennedy 

Maple   

Main  


Bannatyne  to  McDermot   

C.  P.  R.  Crossing  left  from  1905-G 
Main  to  Nena   


Lane  N.  Portage  to  Qiv  Appelle  . . 

Higgins  to  C.  P.  R  

N.  portion  left  1905  Anderson  to 
159  ft.  N.  of  Church  


Maryland  . . 

Street  approaches — Buell   

Maryland  . 

Dundurn  PI  

Monkman  . 

Notre  Dame  to  Winnipeg   

McDermot 

Nena  to  Pearl   

Main  

Intersection  to  Machray   

Notre  Dame 

Frances  to  Nena   

Nena   

Notre  Dame  to  Logan   

Preston  .  . . 

Walnut  to  Home   

Preston  . . . 

Maryland  to  Langside   

Pearl 

McDermot  to  Notre  Dame   

Selkirk  .  . . 

Andrews  to  Sinclair   

Schultz  .  . . 

Sutherland  to  Flora   

Salter 

Stella  to  Selkirk   

Sherbrooke 

Portage  to  Cornish   

St.  Johns  . 

Main  to  Salter   

265. 6| 

706.7 

585.4 

4,386. 2j 

20,386.5 

7,798.9 

894 

; 

1,589.1 

1,787.1 

228.2 

1,179.7 

249.1 

551.1 

1.947.3 

573.0 

63.4 

63.4 

62.9 

61.7 

198.9 

554.4 

550.0 

663.7 

1,886.9 

1,430.9 

118.2 

104.4 

2,310.9 

11,473.7 

2,752.5 

13,265.3 

5,571.5 

1,006.0 

3,247.0 

1,979.3 

789.9 

2,110.1 

1.871.0 

471.1 

1,456.8 

1,003.8 

3,302.8 

2,266.4 

6,379.9 

1,384.9 

3,955.4 

3,315.1 

618.2 

2,373.6 

1,220.9 

3,357.3 

14,688.6 

6,837.3 

1,660.1 

4,527.8 

,3,764.3 
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ASPHALT  PAVEMENTS— Continued 


Length 
Feet 


Square 
Yards 


I  Concrete 
I  Curb  and 
Gutters 


Victor   

Walnut  . . . 
Wardlaw  . . 


Livinia  to  Wellington   

Broadway  to  Buell   

Stafford  to  Wellington  Cres. 


3,738.1 
1,231.8 
1,695.1 


9,843.2 
3,221.7 
4,436.2 


7,825.8 
2,520.5 
3,342.5 


Total   52,411.6  L64,580.7  L05,293.2 
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PRIVATE  APPROACHES  CONSTRUCTED  DURING  1907— ASPHALT. 


Length 


Square 
Yards 


Concret  Curb 
and  Gutter 


Yale,  Lot  91-2,  PI.  700,  D.G.S.  St. 

Bon.  43   

Well.  Cres.,  Lot  8,  PI.  304,  D.G.S.  St. 

Bon.  46   

Assiniboine,  Lot  N.  7iy2-84,  PI.  129 

Blk.  2,  D.G.S.  1  St.  John   

Assiniboine,  Lot  W.  %  236,  PI.  129 

Blk.  2,  D.G.S.  .  St.  John   

Mayfair,  Lot  E.  55  ft.  of  Lot  E.,  PL 

334,  41  St.  Bon  

Kennedy,  Lot  207,  PL  129,  D.G.S.  1 

St.  John   

Young,  Lot  62,  PL  138,  D.G.S.  75  St. 

James   

Langside,  Lot  97,  PL  ^  j,   B1k.  2 

D.G.S.  74  St.  James   

Mayfair  Ave  

Lane  behind  Free  Press  Building  . 

General  Hospital   

1st  lane  S.  Portage,  Fort  St.  to  E. 

line  New  Post  Office   

Lane  behind  New  Post  Office   

Logan  Ave.,  widening  on  north  side 
Jarvis  Ave.,  widening  W.       Lot  15,' 

PL  63,  Bl.  10,  D.G.S.  35  St.  John- 
Pacific  Ave.,  Frost  &  Wood   

Manitoba  Medical  College   


41.9 


105.1 

206 

119.5 


32.1 


504.6 


12.2 

27.3 

12.4 

11.1 

15.1 

15.1 

8.7 

11.5 
22.9 
88 
766.4 

149.1 
428.6 
763.1 

9.5 
44.3 
54.7 

2,440 


38.0 
65.1 
40.0 


37.6 

35.4 
39.1 

603.4 

22  7 


29.9 
37.6 

1,153.1 


Din.  Feet    504.6 

Sq.  Yds  2,440 

Curb  &  Gutter  1,153.1 

Dressed  Curb    12 
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ASPHALT  PAVEMENTS,  1907. 


To 

Curb 

Asphalt 

Estimated. 
Cost 

Cost 
Day  Labor 

Ellice 

2.241.8 

2,739.9 

$  7,871.03 

$  7,517.78 

Ida  

6,667.2 

5,509.0 

17,681.28 

21,043.37 

McGregor  . 

3,979.0 

5,246.8' 

15,052.19 

15,301.05 

South  end  . 

753.6 

1,002.6 

2,871.18 

3,181.05 

McGregor  . 

7,939.5 

8,436.7' 

24,677.06 

24,684.43 

3,516.1 

4,4]  0.4' 

12,780.99 

13,334.19 

An  rJprson 

H  U  vl  own  • 

927.2 

898.4 

2,761.85 

2,681.90 

Scotia  .... 

4,485.0 

5,662.8 

16,'408.19 

18,'287.16 

Dufferin 

690.6 

1,765.9 

4,544.99 

5,572.04 

Tecumseh 

3,215.8 

3,880.0, 

10,559.79 

10,086.64 

West  end  . 

1,145.7 

1,336.2 

3,875.25 

3,765.55 

Graham  . . . 

1,269.5 

3,246.6' 

8,355.83 

8,637.64 

Henry  .... 

1,733.1 

3,960.3 

10,734.66 

11,577.30 

Elgin 

701.0 

768.1 

2,369.95 

2,514.66 

C.  P.  R.  .. 

7  78.7 

841.4 

2,519.35, 

2,583.38 

Nena   

7,799.0 

20,386.6 

51,089.62 

19,104.34 

Fort   

227.0 

149.1 

543.17 

620.41 

Qu'Appelle 

1,787.8 

1,589.1 

4,995.78 

5,202.36 

McDermot 

584.5 

2,064.58 

1,862.48 

Winnipeg  . 

550.0 

554.4 

1/743.06 

1^676.28 

C.  P.  R.  .. 

249.1' 

1,179.7 

3,028.10 

3,814.03 

Nena   

1,430.9 

1,886.9 

5,601.73 

4,856.95 

Maryland  . 

1,871.0 

2,110.1 

6,256.48 

7,092.84 

McDermot 

1,003.0 

1,456  8 

4,249.34 

3,721.70 

Flora   

3.315.1 

3,955.4 

11,583.41 

12,160.35 

Selkirk    .  . . 

1,220.9 

2,373.6 

6,375.15 

6,944.44 

Salter   

3,764.3 

4,527.8 

13,049.08 

14.S45.02 

Wellington 

7,825.8 

9,843.3 

28,579.74 

27,395.93 

Buell 

2,520.5 

3,221.7 

9,422.45 

9,137.49 

Logan  .... 

5,571.5 

13,265.3 

38,250.64 

53,190.79 

'9,664.2 

.17,961.6 

5329,895.92 

£352,393. 55 

Street 


From 


Agnes  .  .  . 

Arlington 

Alfred  . . . 

Bricker  .  . 

Burrows  . 

Canora  .  . 

Charles  .  . 

Cathedral 

Derby  .  .  . 

Elgin   

Fawcett  .  . 

Garry  .  .  . 

Isabel  .  . . 

Kate   

King   

Logan  .  .  . 

Lane  S. 
of  Por- 
tage  .  . 

Lane  Ed- 
monton 
&  Ken- 
nedy . 

Lydia 

Monkman 

Maple  . . . 

McDermot 

Preston  .  . 

Pearl  

Schultz  .  . 

Salter  .  . . 

St.  Johns 

Victor  .  . . 

Walnut  .  . 

Nena  .... 


Livinia  . . 
Portage  . 
Salter  .  . . 
River 
Salter  .  . . 
Preston  . 
St.  Johns 
Main  .... 
Jarvis  .  . . 
Nena 
Mai-vland 
Portage  . 
Alexander 
William  . 
Higeins  . 
Main 


E.  line  P.O. 


Portage  . . . 
Bannatyne 
Notre  Dame 
Higeins  .  .  . 

Pearl  

Langside  . . 
Notre  Dame 
Sutherland 

Stella  

Main  

Livinia 
Broadway  . 
Notre  Dame 
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BLOCK  PAVEMENTS  CONSTRUCTED  DURING  1907. 


Streets 


From 


To 


Length 


Square 
Yards 


Curb 


Lane  bet.  Portage 
&  Ellice  

Lane  bet.  Portage 
Ellice   

Lane  bet.  Broad- 
way, York   


1st  lane  E.  Rorie, 
Lane    bet.  Notre 
Dame.  Lombard. 


Elgin  Ave  

Private  lane  for 
Kilgour  Rimer 
bet.  Bannatyne, 
McDermot   

Lane  bet.  MairL, 
&  James  


Hargrave  . . . 

Carlton  .... 

Hargrave  . .  . 

Bannatyne  . . 

E.     line  of 
Mill  Street 

Bertha  


Princess 
King  .  . . 


Notre  Dame 


Saskatchewan  Ave. 
Lane    bet.  Furby,| 

&  Sherbrooke  .  .  !  Portage 

Quelch   I  Whyte  . 

McPhillips   Logan  . 


Carlton   I  265.6 

i 

Edmonton   !  268.0 

Carlton   j  371.5 

Transfer  track:  107.3 


Point  opp.  "W 
line  lot  20  . 
Transfer  track! 


282.5 
175.3 


Kin  s?  (on 
p^s?t)   .  . 
1st  lane  S. 


Nuisance  Go*. 

Broadway  .  . 

Bnrv   

N.  Dame   .  . 


de- 


i  132.8 
|  104.0 

(1,582.6 

1.175.2 
1.110.9 
3,027.0 


547.8 
536.0i 
796.6 
260.6 


408.0 
363.9 


242.8 
167.4 

4.338.5 

1.828.1 
3.363.3 
8,066.8 


8.602.7  20,919.8 


509.1 
518.0 
.  754.9 
65.0 


540.0 
330.0 


58.5 


3.289.4 

?,378> 
2,520.0 
1,879.0 


84.843.5 


Block  pavements  constructed  during  1907:  — 

Length  in  feet  o,602.7  equal  1.63  miles. 

Sq.  yds.  20,919.8. 

Lin.  feet  curb  84,843.5. 
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BLOCK  PAVEMENTS,  1907,  CONSTRUCTED  BY  DAY  LABOR. 


Street 


From 


To 


Estimated 
Cost 


Cost 
Day  Labor 


Elgin  . 
Quelch 


Bertha 
Whyte 


Saskatchewan    Notre  Dame 

Portage 


Lane  bet.  Furby  & 
Sherbrooke   


Lane  bet.  Smith  & 
Donald   

Lane  N.  of  Portage 


Graham  . 
Hargrave 


Lane  bet.  Hargrave  _  , 

&  Carlton   York  • 

Lane  bet.    Main  & 

King  James 


Lane  East  of  Rorie  .,  Bannatyne  .  .  . 

Lane  bet.  Lombard 

&  Notre  Dame  .      E-  line  Mill 


Transfer  Ry. 

Bury   

Incinerator  . 

Broadway  ... 

St.  Mary's  .  . 
Edmonton  . 

Broadway  .  . 

Lane  South 
Transfer   .  . . 


Pt.  W.  Broad 
way  Lot  20 
Plan  66  ... 


$     610.00  $  596.05 


5,312.22 


5,566.6.3 


5,699.67  6,665.99 


2,760.80 

1,465.05 
1,406.05 


2,712.60 

1,805.83 
1,672.09 


1,055.84  1,369.97 


200.88 
333  55 


570.60 


$19,414.66  $21,629.01 


110.74 


315.89 


613.22 
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MACADAM  PAVEMENTS  CONSTRUCTED  DURING  1907. 


Street 

From 

To 

Length 
Feet 

Square    Curb  in 
Yards  Feet 

Lane  bet.  River,  Spa- 
Lane      bet.  Lewis, 

Knappen  Street  .... 

Clark 
River  Ave. 
Maryland  . 

Osborne,  (stone 
gutter,  3,497) 

1st  lane  S  (stone 
gutter,  796  ft.) 

W.  end,  (stone 
gutter  1,048.8) 

1,818.5 

398.0 
511.8 

2,608.1 
508.5 
1,461.8 

3,416.6 
796.0 
L048.8 

2,728.3 

4,578.4 

5,261.4 

Macadam  pavements  constructed  during  1907:  — 
Lin.  feet  2,728.3. 
Lin.  feet  curb  5,261.4. 
Sq.  yds.  4,578.4. 
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SQUARE  YARDS  OF  MACADAM. 


Total  laid  to  December  31st,  1894'  

"     "          "          "  1895  ....... 

ffe  .^V "  1896  ....... 

- "  1897   

\ ?V  "  "  1898   

"    f  "  "  1899   

;«u  t  >;  '«*       ~  V.'.       "  1900   

"    "  "         "  1901   

"     "  "  "  1902   

"    "        ^  "  1903   

*°     "    "  "        >  1904-   

"   "       ;*     ~  "  1905   

"    "  "  "  1906  

"    "  "  "  1907   

Total  removed  for  asphalt  to  Dec.  31,  1901 

1902 
1903 
1904 
1905 
1906 
1907 


Net  amount  laid  to  Dec.  31,  1907 
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MACADAM  PAVEMENTS,  1907,  CONSTRUCTED  BY  DAY  LABOR. 


Street 

From 

To 

Estimated 
Cost 

Cost 

Day  Labor 

Knappen   

Maryland  . 

West  end   

$1,536.52 

$2,090.74 

Lewis  &  Cauchon 

Spadina   

685.40 

826.98 

River  &  Spadina 

Osborne  . . . 

Clark   

3,282.29 

3,993.01 

$5,504.21 

$6,910.73 
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SEWERS  CONSTRUCTED  BY  DAY  LABOR,  1907. 


Estimated 
Cost 


On  Basis  of  Work  Done 


Lowest 


Artillery  . 
Sinclair  .  . 
Pembina  . 
Mountain 
Harrow  .  . 

Stella  

Portage  .  . 
Andrews  . 
N.  Dame 
Brown  .  .  . 
Morley  .  .  . 
Gallagher 

John   

Chestnut  . 
McKenzie 
Henry 
Logan 
Charles  . . 
Alfred  .  .  . 

Parr  

Logan  .  . . 
Pembina  . 
Dufferin  .  . 
Selkirk  .  . 
Alexander 


Tender 


Artillery  . .  ,\ 
Battery  . . . .  / 

John   

Anderson  .... 
Cambridge  . . . 

Flora   

Einarson  .... 

McGregor   

S.  line  Lot  31 

Sinclair   

Florence   

Logan   

Hugo   

East  end  

Parr   

Higgins   

Higgins   

Aiken s   

Burrows   .  . . ) 
165  ft.  West  f 

Irysh   

Nassau   

Stella   

Burrows   

Logan   


£  1,369.55 

2,198.37 
829.25 

1,917.68 
357.90 

1,140.84 
740.60 

1,473.45 
795.45 

4,954.42. 
356.62 
799.00 
466.20 
736.50 
404.70 

1,758.23 
687.00 

1,181.00 

1,592.45 
832.10 
337.32 

1,245.30 
398.20 


£26,572.13 


$2,028.60 
1,013.63 
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FIRE  SERVICE  W.  W.  1907. 
STATEMENT  OF  EXPENDITURE  TO  DECEMBER  31st,  1907. 


Preliminary  Expenses   $  3,033.57 

Land    58,549.80 

Buildings  and  Foundations    162,7£3.96 

Intake  Conduit  etc   29,361.94 

Machinery    115,593.82 

Machinery,  Duty  and  Entry    30,228.09 

Mains  including  Pipe  Valves  etc.  in  Stock    212,319.04 

Street  Sprinkling  Connections    2,237.50 

Spur  Track    630.43 

Gasometer    ,  7,635.44 

p]mergency  Gas  Main    3,475.14 

Hose  and  Hose  Appliances    6,741.59 

Tools  and  Plant   2,708.35 

Printing,  Stationery  etc   960.25 

Contingencies    503.02 

Sale  of  Bonds,  Advertising  etc   127.19 

Engineering  and  Collection    37,898.99 

Interest  a.c   27,913.61 


$702,941.73 
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ART.  STONE  WALKS  CONSTRUCTED  DURING  1907. 


Street 


Width 
Ft. 


Location 


Length 
Feet 


Area 
Square 
Yards 


Adelaide  W. 
Alexander  N. 
Albert  E.   .  . 
Alfred  N.   . . 


Assiniboine  Outer 

side   

Austin  B  

Alexander  N  

Assiniboine  S  

Broadway  N  

Bannatyne  S  

Burrows  S  i  6 


Bannatyne  S. 
Balmoral  PI.  E. 
Cumberland  E. 
Colleen  St.  E.  . 

Cornish  N  

Cornish  N.   .  . .  . 
Dundurn  PI.  N. 
Dundurn  PI.  S. 
Donald  St.  W.  . 

Dufferin  S  

Donald  W.  ... 


Fur  by  W.  . 
Fort  St.  W. 


Fountain 
Garry  E. 
Garry  E. 


W. 


E. 


Hargrave 

Hiiro  E  

Isabel  E  

Isabel  E.  .  . .  . 
James  N. 
Jarvis  N.  ... 

King  W  

Kennedy  E.  . 
Kennedy  E.  . 
Lansdowne  N. 
Langside  E.  . 

Main   

.Mountain  S.  . 


o 

9.5 
11 
5 

5 

6 

9.5 
6 
G 
8 

9.5 


6 
6 
6 

4.1 

6 

6 

6 

6 

10.6 
9.5 
6 


Donald  E  i  6 


5 

10.2 
6 

9.5 


6 
6 

9.5 

9.5 
11.5 

6.8 
11.5 

6 

6 

6 

6 


6 


Main  E  |  17.5 


Elgin  to  William   

Princess  to  Stanley   

Bannatyne  to  McDermot  

E.  line  lot  51,  pt.  560.5  E.  Main  to 
River   


Maryland  W. 
Maryland  E. 


I  Lot  1  on  Cornish  to  lot  64  Cornish 

|  Henry  to  Higgins   

!  Fountain  to  Park   

Donald  to  Main   

!  432  ft.  W.  of  Kennedy  to  Colony 

|  43.5  W.  Main  to  Albert   

I  Main  to  Salter  (incomplete)  .... 

Juno  to  Kate  

Broadway  to  Osborne  PI  

Donald  to  Hargrave   , 

Ou'Appelle  Ave.  36.6  North  

Sherbrooke  to  River   

Maryland  to  Sherbrooke  

Maryland  to  West  end   

Maryland  to  West  end   

In  front  of  Eaton's   ; 

Main  to  169  ft.  West  

;  Assiniboine  to  350  North  ....... 

!  Assiniboine  to  385.5  North  .... 

|  Portage  to  750  ft.  North.  Graded 

and  ballasted  1906   

!  1st  lane  S.  Portage  to  old  walk 
I  Logan  Ave.  to  Henry  

Portage  to  Graham   

Crossing  at  back  of  Free  Press 

41  ft.  art  stone  curb   

t  Broadway  to  Assiniboine   

Well.  Cres.  to  McMillan   

Notre  Dame  to  McDermot  .... 

i  Bannatyne  to  William  

I  King  to  Princess  

j  Derby  to  141  ft.  westward  .... 

Notre  Dame  to  lane  S.  McDermot 

Portasre  to  Ell  ice  

Assiniboine  Ave  S.  line  lot  209 

Main  to  Scotia   

Buell  to  W.  line  lot  86  

In  front  of  Drewry's  Brewery  . 

End  of  old  to  Main  Street  

James  to  Market  (completion) 

Alloway  to  Maryland  Bridge  .  . 

Broadway  to  Cornish  


267.9;  178.6 

250.4;  243.3 

249.2!  289.4 

233.8  129.8 


3,953.5  2. 
839.4 

1,242.8 

1,242.0 
954.5 
150.9 

1,754.6|1, 
300.5 
603.7 
390.8 
37.6 
825.2 
289.2 
544.6 
547.0 
166.0 
169.0 
344.1 
379.6 

760.6 
50.8 

373.2 
17.1 


964.6 
243.8 
478.5 
341.0 
217.4 
141.1 
336.5 
673.0 
394.8 
2,625.0 
481.3 
20.3 
69.8 
38.0 
1,567.8 
2.407.3 


,623.3 
885.6 
828.4 
839.3 
848.4 
154.9 
,170.0 
200.3 
404.6 
260.5 
20.1 
550.1 
190.1 
363.0 
363.7 
129.9 
183.6 
229.4 
253.0 

422.5 

55.3 
248.8 
20.3 

24.8 
643.0 
162.5 
503.1 
358.8 
277.8 
106.0 
428.0 
449.1 
256.9 
,750.0 
319.5 
18.0 
46.5 
69.4 
,038.8 
,605.3 
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ART.  STONE  WALKS.— Continued. 


Street 


Market  N.  . 

Main  E  

Market  S.  .  . 
Maple  wood  S 
Monkman  W 

Main  E  

McDermot  N. 
McDermot  S. 
McDermot  N. 
McDermot  N. 
Owena  E. 
Olivia  W.  .  . . 
Oakwood  W. 
Oak  wood  S.  . 
Portage  N.  . 
Portage  t>.  . 
Portage  S.  . 
Portage  S. 
Portage  N. 
Portage  S. 
Princess  W. 
Portage  N.  , 
Portage  S. 
Park  Row  S 
Portage  S.  , 


Wor 


Width 
Ft. 


9.7 

6 

i; 

6 
17 
13.6 
13.8 
13.1 


6 
6 

k  left 

k  left 


Wor  k  left 


.Wor 
.Wor 
.Wor 


k  left 
k  left 
k  left 
13.3 
6.4 

6 
17.5 


Portage  N  !  6 

Robinson  W.   .  . 


Redwood  S.  .  . 
Roslyn  Rd.  N. 
Roslyn  Rd.  W. 
Roslyn  Rd.  N. 
Stanley  E. 

Smith  E  

Salter  E.  .  .  .  .  . 

Sherbrooke  F. 
Sutherland  N. 
Sherbrooke  W. 
Sherbrooke  W. 

Selkirk  S  

Sherbrooke  W. 
St.  Mary's  W. 
Sutherland  N. 

Snence  E  

Walnut  E  


6 
6 

5 
6 

9.5 
10.2 
6 

n 

9.5 

6 

6 

6 

6 

6 

5 

6 

6 


Location 


Pt.  59  ft.  W.  Louise  to  Louise  . . 

In  front  of  Traders  Bank  

Rorie  to  East  end   

Pembina  to  Hay  

Bannatyne  to  McDermot   

Market  to  1st  lane  North  

Main  to  88.9  ft.  W.  of  Main  

King  to  Princess   

SS.9  W.  Main  to  167.7  W.  Main  . 

Monkman  to  167  ft.  West  

Logan  to  Alexander   

McDermot  to  Bannatyne  

Pembina  to  Casey  

Hay  to  450.8  West  

from  1906.  Vaughan,  Colony  .  . . 

from  1906.  Vaughan,  Kennedy  . 

from  1906.  Edmonton,  Kennedy 

from  1906.  Edmonton,  Carlton  . 

from  1906.  Donald,  Hargrave  .  . 

from  1906.  Carlton,  Hargrave  .  . 

Alexander  to  Pacific  

Smith  to  45.1  ft.  East  of  Smith  . 
In  front  of  New  Post  Office  .... 

Well.  Cres.  to  Ruskin  Row  

Good  to  Maryland  concrete  curb 

and  gutter  2,242.1  ft  

52.6  E.  of  Sherbrooke   (part  of 

old)   

Jarvis  to  Dufferin  (left  over  from 

last  year)   

Aikens  to  Salter   

Osborne  to  W.  line  of  Blk.  H.  . . 
Pt.  off  S.  line  Blk.  H.  to  North  end 

Osborne  to  East  end  

Logan  to  Alexander   

Portage  to  1st  lane  North   

Selkirk  to  Burrows   

Sargent  to  Ellice   

Main  to  King   

Sargent  to  EH  ice  

Portage  to  Broadway   

173  ft.  E.  of  Austin  to  River  Bank 

Portage  to  Ellice   

Hargrave  to  Carlton  

Syndicate  to  Stephens   

Balmoral  P.  to  473.6  ft.  North  .. 
Buell  to  Purcell   


Length  !  <Area 


79.0 

83.8 

41.4 

273.3 

1  271.3 

730.7 

487.1 

265.0 

177.3 

112.2 

208.3 

106.4 

134.4 

50.2 

92.2 

78.0 

107.3 

167.0 

111.3 

332.1 

221.4 

301.5 

201.0 

1,233.3 

822.2 

450.8 

300.5 

89.6 

59.7 

39.9 

28.9 

44.9 

29.9 

89.7 

59.8 

46.7 

31.1 

64.8 

42.9 

175.2 

247.0 

45.1 

31.1 

140.8 

139.1 

479.7- 

319.8 

39.8 

89.8 

59.9 

615.0 

410.0 

1,332.9 

886.9 

'212.2 

97.2 

1,179.9 

785.3 

329.9 

351.5 

130.2 

154.2 

120.3 

80.2 

1,265.0 

843.3 

333  4 

350.5 

1,264.8 

S43.2 

842.4 

561 .6 

459.8 

306.5 

962.5 

296.0 

330.1 

199.7| 

110.9 

451.3j 

300.8 

232.7 

155.1 
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ART.  STONE  WALKS. — Continue  J. 


Street 

Width 
Ft. 

Location 

Length 
Feet 

Area 
Sq  iare 
\  ;irds 

William  S  

6 
6 

5.5 
9.5 
9.5 

Charlotte  to  Isabel  

916.6 

536.7 

'  437.8 
1,824.3 

665.2 
359.4 

99.4 
454.5 
1,850.3 

Wardlaw  N  

Winnipeg  General 
Hospital   

Well.  Cres.  to  Lilac   

Bannatvne  to  Hospital  

William  S  

Walter  St.  N.  .  .  . 

Princess  to  Charlotte   

Main  to  C.  N.  R.  Bridge   

Laid  1907.  48,259  lin.  ft.,  equal  to  9.121  miles. 
Sq.  yds.  36,807.4. 


SI 


ARTIFICIAL  STONE  WALKS  CONSTRUCTED  BY  DAY  LABOR. 


From 


To 


Estimated 
Cost 


Lowest 
Tender 


Day 
Labor 


Adelaide  . . 
Alexander  . 

Albert  

Alfred   

Assiniboine 
Austin  .... 
Alexander  . 
Assiniboine 
Broadway  . 
Bannatyne  . 
Bannatyne 
Burrows  .  .  . 
Balmoral  .  . 
Cumberland 
Colleen  .... 
Cornish 
Dundurn  PI 
Donald  .... 
Donald  .... 

Furby   

Fountain  .  . 
Hargrave  . 

Hugo   

Isabel   

Isabel   

James  

Jarvis  j 

King  

Kennedy  .  . 
Kennedy  . . 
Lansdowne 
Langside  . . 
Market  .... 
Mountain  . . 
Maryland  . 
McDermot  . 
McDermot  . 
Owena  .... 

Olivia   

Oakwood  . . 
Oakwood  . . 

Portage   

Princess  . . 
Park  Row  . 
Portage  . . . 
Prineess  . . 


Elgin   

Princess   

Bannatyne 
E.  line  Lot  31 
Lot  1  Cornish 

Henry  

Fountain  

Donald   

432  W.Kennedv 
43.5  W.  Main  . 

Juno   

Main   j 

Broadway 

Donald   ; 

Qu'Appelle  .  . . 

Maryland   | 

Maryland   

Assiniboine  . . 
Assiniboine  .  . . 

Portage  

Logan  

Broadwav  .  . .  .  J 
Well.  Cres. 

N'  Dame  ! 

Bannatyne 

King  I 

Derby  

Notre  Dame  . . 

Portage   j 

Assiniboine 

Main   ! 

Buell  

Rorie  j 

Main   I 

Alloway  

Broadway 

Main  .  •  

Logan   ' 

McDermot  .... 

Pembina  

300ftEPembina  1 

Hargrave  

Alexander  .... 
Well.  Cres.  ... 

Good  

Alexander1 


William   

McDermot  . . . 
Stanley   

Main  to  River 

Lot  64  Cornish 

Higgins   

Park   

Main   

Colony   

Albert   

Kate   

Salter   

Osborne   

Hargrave  .... 

36.6  North  .  . . 

River  . 

West  end  

350  North  

o85.5  North  .  . 

750  North  .  . . 

Henry   

Assiniboine  . . 

McMillan   

McDermot  .  . . 

William   

Princess   

141  ft.  west- 
ward  j 

Lane  S.  Mc- 
Dermot . . . . ' 

EJlice   

S.  line  Lot  209' 

Scotia 

W.  line  lot  . . 
East  end 

Powers   

Maryland  .... 

Cornish   

Albert   

Alexander  . . . 
Bannatyne  . . . 

PI  slier   

Hav  ......... 

Carlton   

Pacific  

Rusk  in  Row  . 
Maryland  .... 
Pacific   


$  312 

549 

434. 

233 
4,640 
1,594 
1,325 
1,510, 
1,527. 

308 

340. 
2,047. 

950. 

463. 
40. 
1,332. 
1,271. 

401. 

442. 

760. 

547. 
1,157. 

292. 

880. 

627. 

500. 


$1,594.08 


2,047.50 


193.26 

770.40 
808.30 
457.28 

3,150.00 
568.71 
488.34 
186.78 

1.818.05 

2,809.27 
432.05 
387.45 
351.75 

2.111.04 
540.90 
77.22 
469.30 
639.60 

6,350.40 
469.30 


!57.8o 


;  388.57 
534.37 
.  481.09 
243.03 
4,455,65 
1,480.06 
1,095.57 
1,318.73 
1,870.68 
282.76 
281.37 
1,929.12 
887.37 
503.18 
32.08 
1,367.48 
1,240.72 
407.07 
366.44 
890.06 
377.92 
1,142.22 
269.31 
876.67 
530.39 
592.12 

203.47 

786.92 
752.77 
465.64 

3,229.66 
605.16 
436.31 
282.62 

2,019.50 

2,687.56 
543.32 
402.35 
327.99 

1,905.13 
542.05 
65.04 
454.72 
647.10 

6,465.20 
454.72 
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ARTIFICIAL  STONE  WALKS.— Continued. 


To 

1 

Estimated  1 

Lowest 

Day 

Cost 

 1 

Tender 

Labor 

_ 

Dufferin   

409.67 

-  429.69 

Salter   

738.00 

717.50 

695.93 

W.  line  Blk.  H. 

\  1,771.38 

1,654.43 

East  end  .... 

1,314.81 

1,413.54 

Alexander   . . . 

437.40 

619.41 

1st  lane  N.  .  . 

308.40 

350.86 

Ellice   

2,951.37 

2,546.39 

Ellice   

1,684.37 

1,600.39 

Broadway    .  . . 

1,010.88 

883.93 

King   

648.42 

605.19 

Stephen   

223.95 

River  bank  .  . 

551.70 

551.04 

Carlton   

561.17 

514.23 

Princess   

279.18 

296.72 

Isabel   

1,515.15 

1,649.80 

Charlotte  .... 

818.10 

674.70 

Lilac  

646.92 

727.05 

C.  N.  R.  ..... 

3,478.56 

3,034.92 

£66,230.11 

&5V216.91 

$65,438.71 

Street 


Robinson  . 
Redwood  .  . 
Roslyn  Rd. 
Roslyn  Rd. 
Roslyn  Rd. 
Stanley  .  . . 
Stanley  . . . 
Sherbrooke 
Sherbrooke 
Sherbrooke 
Sutherland 
Sutherland- 
Selkirk  .  .  . 
St,  Mary's 
Walnut  .  .  . 
William  .  . . 
William  .  . . 
Wardlaw  . . 
Water  .-.  .  . 


Fiom 


Jarvis 
Aikens  .  . . 
Osborne  . 
North  end 
Osborne  . 
Logan  . . . 
Portage  .  . 
Sargent  .  . 
Portage  .  . 
Portage  .  . 

Main  

Syndicate 

Main  

H'ar  grave 

Buell  

Charlotte 
Princess  . 
Well.  Cres 
Main  


PLANK  WALKS  CONSTRUCTED  1907. 


Side  Width 


Street 


From 


Length 


New 


newal 


E. 

W. 

W. 

N. 

S. 

E. 

E. 

S. 

w. 

N. 

N. 

W. 

E. 

B. 

S. 

N. 

S. 

S. 

S. 

S. 

N. 

N. 

S. 

w. 
s. 
w. 
w. 
s.  . 

B.  . 

w. 

N. 
S.  . 
E.  . 

N. 
E.  . 
W. 


X. 

W. 

s." 
w. 
s. 

S. 

s. 
s. 


.  5  ft.  4  in. 

4  ft.  8  in. 

5  ft.  4  in. 
5  ft.  4  in. 

.  5  ft.  4  in. 
.  4  ft.  8  in. 
.  4  ft.  8  in. 
.  5  ft.  4  in. 

4  ft.  8  in. 

5  ft.  4  in. 
4  ft.  8  in. 

4  ft.  8  in. 
.  4  ft.  8  in. 

5  ft.  4  in. 
.  5  ft.  4  in. 

4  ft.  8  in. 
.  4  ft.  8  in.  | 
.  4  ft.  8  in. 
.  5  ft.  4  in. 
•  5  ft.  4  in. 

4  ft.  8  in. 

4  ft.  8  in. 
.  4  ft.  8  in. 

5  ft.  4  in. 
.  4  ft.  8  in. 
'4  ft. 

5  ft.  4  in. 

4  ft.  8  in. 

6  ft. 

5  ft.  4  in. 
5  ft.  4  in. 
5  ft.  4  in. 
4  ft.  8  in. 

'4  ft.  8  in. 
4  ft.  8  in. 
4  ft. 


E.  ,  4  ft.  8  in. 


4  ft.  • 

5  ft.  4  in. 

4  ft. 

5  ft.  4  in. 
4  ft. 

4  ft.  8  in. 

5  ft.  4  in. 
4  ft.  8  in. 


Andrews  . 

Allan   

Andrews  . 

Alfred 

Alfred 

Aikins  .  .  . 

Aikens  .  .  . 

Aberdeen  . 

Aikens  .  . . 

Alexander 

Aberdeen  . 

Brazier  .  .  . 

Brazier  .  .  . 

Boyd  

Beresford  . 

Bannerman 

Bannerman 
Cathedral  . 
College  . . . 
Church  .  . . 
Carruthers 
Church  . . . 
Corydon  . . 
Downing  .  . 

Dudley  

Eaton   

East   

Elgin  

Ftirby  PI.  . 
Fawcett  .  . 
Gallagher  . 
Gallagher  . 
Gomez 

Gordon 

Grove   

Gladstone  . 

Gomez  .... 

Herbert  .  . . 
Hugo  ....... 

Hugo  

Inkster 
Jasper  .... 

Jessie  

Jar  vis  

Jasper  .  


Selkirk  

S.  s.  Nairn  .  . . 

Redwood  

McGregor 

McGregor  

College   '. 

Mountain 

McKenzie 

Church   

McPhilips  

Main   

Dearborn   

Gordon  

McGregor  .... 

Nassau   

Salter  ....  

Main  

Main   

Andrews  ....... 

Main   

Main   

Main  .  . .  

Pembina  ..... 

S.  L.  Lot  695  . 

John  

Herbert  

Elgin   

East  

Furby   

N.  to  S.  side  . . 

C.  P.  R  

Electa   

N.  L.  McDon- 
ald   

Bird's  Hill  Rd  JV 

Lot  84   

Lot  93  

230  ft.  Mc- 
Donald  | 

Railway  ! 

W.  Crescent  . . ' 

Rosser   

Temple  I 

Railway  ! 

Hugo  

Sinclair  

Montcalm  


College   

.  N.  s.  Talbot  . 

i College   

.Sinclair   

.  Sinclair   

. !  Mountain  .... 

St.  John's   . . . 

Sinclair   

Machray  

C.  P.  R.  track 

iCnarles   

Gordon   

Mcintosh  .... 
•Sinclair   

Helen   

McGregor    . . . 

Powers   

Aikens   

Sinclair   

McCallum   

:  McGregor    . . . 

Aikens   

C.  N.  R  

jS.  L.  Lot  686  . 

C.  N.  R  

(Nairn  Rd  

William   

Igov.  Rd.  Allow 
|End  of  PI  


475  ft.  E.  Electa 
A  pt.  375  ft.  .  .; 

A  pt.  230  ft.  S. 
End  of  street  . 

Rover   

N.    %   Lot  91, 
Blk.  D  

Red  River  .... 

Gray   

Rosser   

Fleet   

Main   

Gray   

Aynsley   

C.  P.  R.  gate  . 
Railway   


84 


PLAN K  WALKS.— -Continued. 


Length 

SiJe  Width 

Street 

From 

To 

New 

Re- 

newa 

S.  4  ft.  8  in.  Kylemere 

E.  .  5  ft.  4  in.  Lipton  .  . 

E.  .,4  ft.  8  in.  Louise  .  . 

N.  14  ft.  8  in.  Lincoln  .  , 


N. 
B. 
N. 

W. 

w. 
w. 


4  ft.  8  in.  i  Lulu  • 

5  ft.  4  in.  |  Lipton 
5  ft.  4  in.  I  Lipton 


4  ft. 
,4  ft. 
4  ft. 


8  in. 
8  in. 
8  in. 


E. 

6  ft. 

S. 

4  ft.  8  in. 

w. 

4  ft.  8  in. 

E. 

4  ft. 

e: 

•4  ft.  8  in. 

s." 

|4  ft.  8  in 

E. 

5  ft.  4  in 

N. 

'4  ft.  8  in. 

N. 

4  ft.  8  in. 

N. 

6  ft. 

N. 

'5  ft.  4  in. 

S. 

\4  ft.  8  in. 

S. 

4  ft.  8  in. 

) 

s. 

4  ft.  8  in. 

s. 

•  4  ft.  8  in. 

s. 

•  5  ft.  4  in. 

N. 

..6  ft. 

s. 

-  5  ft.  4  in. 

E. 

•  5  ft.  4  in. 

W. 

5  ft.  4  in. 

R. 

.  6  ft. 

W. 

5  ft.  4  in 

N. 

5  ft.  4  in. 

N. 

5  ft.  4  in. 

ft. 

•  5  ft.  4  in. 

E. 

•  4  ft.  8  in 

N. 

5  ft.  4  in. 

W. 

5  ft.  4  in. 

s. 

•  5  ft.  4  in. 

N. 

4  ft.  8  in. 

S. 

.,4  ft.  8  in. 

N. 

4  ft.  8  in. 

E. 

.  1  ft.  8  in 

S. 

.  5  ft.  4  in 

Mighton  . 
McPhilips 
Minto 


Mac   

Mcintosh  .  . . 

McPhail  

Montcalm  .  . . 
McGregor  .  . . 
Machray 
McCallum  PI. 

Mulvey   

Merrion  

Machray 
Martin  ....... 

Newton  

Newton  


Newton  . 
Nairn  .  .  . 
Preston  . 
Poison  .  . 
Pacific  .  . 
Powers  . 
Powers  . 
Portage  . 
Parr  .... 
Preston  . 
Preston  . 
Poison  .  . 
Pearl  .  . . 
Pacific  .  . 
Pine 

Rover  .  . 
Rath  gar  . 
Ross 

Rosser  .  . 
Roch  . . . 
Redwood 


Pembina   

Portage   

Market  

McPhilips  .... 

Henry  

Portage  

Portage   

Bird's  Hill  Rd  » 
Notre  Dame  .  . 

1,862    ft.  N. 

Portage 

Cathedral   

Bird's  Hill  Rd  ]V 

Dearborn   

Nairn  Rd  

Selkirk   

Aiken  s  

Church   

Hugo  

Pembina   

Charles   

Lot  62,  B.  2  .  . 

Allen  

Allen  

Montcalm  .... 
E.  L. lot  259  . . 

Canora   

Salter  

East  

Burrows   , 

Manitoba  

E.  line  Horne  . 

Jar  vis   

Lend  rum   

Arlington  ....... 

Main   

Notre  Dame  . . 

Keewatin  

Portage  

Rachael   

Pembina  

East   

Amelia  

Johnston   

McGregor  


Nassau   

N.  L.  lot  6  .... 

Rupert   

S.E.   cor.  Sec.  7, 

Tp.  11,  R.  3E. 

Higgins   

Buell   

S.    L.   Lot  87 

Blk.  62   

Brazier   

Alexander 

N.  L.  lot  40  . . . 

Machray  

End  of  street  . 

Gordon   

Thames 

College   

Salter   ) 

Pres.  Walk  . ...! 

Aynsley   1 

Nassau   

AiKens   

Br.  of  C.  P.  R. 
250  ft.  West  .  . 
Pt.   141  ft.  W.' 
Montcalm    .  . 

Roland   * 

W.  line  lot  268 

Walnut   

Powers   

Langford   

College   

Alfred   

W.  line  Aubrey 
First  lane  N.  . 

Chestnut   

Wood   ' 

McGregor  

198  ft.  N  

Worth   

Ellice   

Grove   

Nassau  

Govt.  Rd.  Allow 

Guelph   

Harbison  .... 
Sinclair   


908 
205 


308 
210 
672 

365 
812 
2,697 

778 
295 

1,360 
427 

1,489 

2,524 
600 
170 

1,132 
90S 
728 

2,675 
250 

651 
681 
495 
470 
661 
592 

1,379 
748 

1,150 
182 
295 
190 

3,528 
200 

1,020 

4,ior 

1,211 
908 

1,270 
566 
978 

2,578 
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PLAN K  WALKS. — Continued. 


Side  Width 


Street 


From 


To 


E. 

.  4  ft.  8  in. 

Roch   

a 

o . 

d.  ft   R  in 

t  1  L .  O  111. 

ill  d  11  . 

s. 

4  ft.  8  in. 

St.  John   

N. 

4  ft.  8  in. 

Selkirk 

w. 

5  ft.  4  in. 

Sinclair  

w. 

5  ft.  4  in. 

Tecum seh  .  . . 

B. 

5  ft.  4  in. 

Tecumseh  .  . . 

S. 

4  ft.  8  in. 

Thames   

N. 

4  ft.  8  in. 

Talbot  

i  ft.  8  in. 

University  G 

N. 

4  ft.  8  in. 

Union   

W. 

5  ft.  4  in. 

Vicar   

E. 

[5  ft.  4  in. 

Vincent  

E. 

5  ft.  4  in. 

Vicar   

E. 

5  ft.  4  in. 

Worth  

N. 

4  ft.  8  in. 

William  

W, 

5  ft.  4  in. 

West   

Johnston  . . . 

Main  

Andrews  .  .  . 
McPhilips  .  . 
Dufferin  .  . . 
William 
Alexander  . 
Montcalm  .  . 
Stadacona  . . 
rounds. 
Brazier  .... 

Ellice   

Gallagher  .  . 
S.  L.  lot  171 
Logan   


Poplar   

Powers   

;  McGregor  .... 

Shaughnessy  . . 

Jarvis   

Elgin   

Pacific   

jW.  end  of  St.  . 

Roland   

I  Watts   

Sargent   

.Whyte   

jLivinia   

Bannatyne  now 
William  .... 

Rd  Allow  C.P.R 
iTo  lane   

■ 


Plank  Walks  constructed  1907:  — 

New  lin.  feet  equal  to  107,137,  equal  to  20.291  miles. 

Renewals  lin.  feet  equal  to  3,724,  equal  to  .75  miles. 


SG 


NEW  GRADING  1907. 


Lane  bet.  Rose,  Royal  

Lane  bet.  Lewis,  Clarke   

Union   

Lane  bet.  Agnes,  Victor  

Lane  bet.  Sherbrooke,  Maryland 
Lane  bet.  Pritchard,  Manitoba 

Mac  

Lorenzo  

Buell   

Jarvis   

Edward   

Lane  bet.  Sherbrooke,  Maryland 

McAdam   

Aberdeen   

Lane  bet.  Spence,  Balmoral  PI.  . 
Lane  bet.  College,  Mountain  . . 
Lane  bet.  Broadway,  Knappen 
Lane  bet  McDermot  Bannatyne 

Cobourg   

Lane  bet.  Aikens,  Salter  

Lane  bet.  Flora,  Selkirk  

Lane  bet,  Boyd.  College  ...... 

Lane  bet.  Sherbrooke,  Maryland 
Lane  bet.  Sherbrooke,  Maryland 
Lane  bet.  Sherbrooke,  Furby  . 

Livinia  

Lane  bet.  Redwood,  Boyd  

Selkirk  .  .  

Matheson   

Lane  bet.  Young,  Spence   

Atlantic   

Aberdeen   

Johnson  

Stafford   

Boyd  .  .  

Lane  in  blk.  Harvard,  Kiugsw 

Chalmers   

Lane  bet.  Dufferin,  Stella  

Kylemore   

Merrion   

Rathgar   

Lansdowne   


River  Ave  

River  Ave  

Bird's  Hill  Rd..  .... 

Wellington   

Ellice  

Main  

Bannerman   

Barber  

Sherbrooke   

Sinclair  

Red  River   

Preston   

Mac  St  

Main   

Broadway   

Aikens   

Maryland   

Nena  

300  ft.  across  swa 

Burrows   

Powers   

Aikens   

Ellice   

Broadway  

Buell   

Victor   

Charles  

Sinclair   

Main   

Ellice   

Powers   

Aikens   

End  of  old   

Wardlaw   

Andrews   

av.  Ruskin  Row  & 
335  ft.  E.  of  Roche  . 

Aikens   

Pembina  

Pembina   

Pembina   

Main   


To 


South  end  . . 
Lane  S.  Rivei 

Watt   

Ellice   

Portage   . . 
Charles    .  . 
City  limits 
End  of  street 
Maryland 
McPhilips 
End  of  streel 
Ida    .  . 
Scotia 
Charles 
Spence 
Salter 
End  .  . 
OUvia 


Length 
in  Feet 


mp  .... 
Alfred  . 
Andrews 
Charles 
Sargent 
Preston 
Ida  .... 
Arlington 
Salter  .  . 
McPhilips 
Scotia  . 
Portage 
Parr   .  . . 
Salter  .  . 
Lewis  .  . 
Academy 
McKenzie 
Stafford 
Watt  . 
Salter 
Nassau 
Nassau 
Nassau 
Scotia 
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NEW  GRADING.— Continued. 


Streets 


Magnus   

Aberdeen   

Powers   

Buell   .  

Chestnut  

East   

Ferry  Lane  

Aberdeen  

Redwood   

Alfred   

McKenzie   

Andrews   

.Scotland  .  

Lilac   

Church  &  Cochrane   

McCallum  PI  

Mortimer  PI  

Fleet  

Manitoba  

Lane  bet.  Spadina,  Wardlaw  . 

Poplar  

Lane  bet.  Aberdeen,  Redwood  . 

Allan   

Lane  bet.  Boyd,  College   

Fleet   

Redwood   

Cornish   

Emily  

Lane  bet.  Sherbrooke,  Maryland 

Lane  bet.  Young,  Langside  . . . 

Lane  bet.  Furby,  Sherbrooke  .  . 
"Lano  bet.  Lansdowne,  Matheson 

McKenzie   

Lane  bet.  Main,  Austin  

Lane  bet.  Nena,  Margaretta  . . 

Monkman   

Buell   

Thames   

Lane  bet.  Stella,  Flora   

T.ane  bet.  Academy,  Well.  Cres. 

McOee   

McGee   


To 


Length 
in  Feet 


McGregor   

McKenzie   

St.  John's   

Maryland  

Broadway  PI  

Logan   

Assiniboine  River 

Charles  , 

McKenzie   

McGregor   

Boyd   

Manitoba  

Red  River   

Wardlaw   

Main  .  

Church  

Machray   

Hugo   

Main   

Joseph   

850  ft.  W.  of  Levis 

Charles  

Nairn   

Aikens   

John   

Andrews   

Lanarside   

Winnipeg  Ave.  .  . 

Sargent  

Sargent   

Ida   

Main   

Pritchard   

Euclid   

MoDermot  

Winnipeg  

Walnut   

Montcalm  

Andrews   

Harrow  

Livinia   

Sargent   


Rd. 


Sinclair 
Battery 
Athole 
Walnut 
Ida  ... 
William 
Old  Mun 

Aikens   

Parr   

Sinclair 

College  

College  .... 

Nassau   

Corydon  .... 
Machrav  .  . . 
132  ft.  South 
St.  Cross  .  .  . 

Helen   

540  ft.  East 
Pembina   .  .  . 

Levis   

McKenzie  . 

Talbot   

Salter  

Huaro   

McKenzie  . 
River  bank 
Notre  Dame 
Notre  Dame 
Ellice  . 
Cornish 
Scotia  . 
Bovd  .  . 
Selkirk 
Rannatyne 
End  of  street 
i  jpton    .  . . 
Lane  West 

Parr   

Academy  . 

KlVc*   

Wellington 


8S 


NEW  GRADING. — Continued. 


Streets 

From 

To 

Main   

Scotia  

Wellington   

Portage  .... 

Sargent   

Ellice   

Ellice   

Burrows    . . . 

Lane  bet.  Beverly,  Toronto  ... 

Lane  bet.  Simcoe,  Home  

Lane  bet.  Beverly,  Simcoe  . . . 
McGregor  

Wellington   

Portage  

Portage  

Selkirk   

Street  connecting  Edward  and 
Lane  bet.  Simcoe,  Home  

Lorenzo   

Livinia   Ellice   

Grading  constructed  to  Dec.  31st,  1907:  — 
Lin.  ft.  115,812,  equal  to  21.934  miles. 
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The  following  is  an  abstract  of  the  quantities  of  the  principal  City 
Public  Works  as  on  December  31st,  1907:  — 


Sewers   

Pavements:  — 

Asphalt   

Macadam   

Block  Pavements   

Artificial  Stone  Walks 
Plank  Walks  Renewals 

Plank  Walks   

New  Grading   

Water  Mains   


18.915 

9,926 
.5 

1.63 
10 

..75 
20.291 
21.934 
23.891 


Constructed  in  1907         Total  Miles  U 
(Miles)  Dec.  31st,  1907 


No.  Installed  in 
1907 

Total  to  Dec.  31st,  1907 

Fire  Hydrants 

234 

1,109 

Water— House 

Connec  

2,498 

17,464 

Sewer — House 

Connec  

2,464 

12,826 
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HYDRANTS  I N  STALL  ED— 1907. 


Si/.e 

Street 

I  vocation 

6 

in 

A  n  a  fl        v  T?  n  a  fl 

Pnrnpv  GJtaffnrrl 

v^Ul  lltrl  OtdllUIU. 

G 

in. 

A  1  pva  n  f\ pv     A  vo 

tj.w.  i/Uiuci  ivit^jr niiiijis 

6 

in. 

A  1  AvQnrlpr     A  VP 

o.Hi.  tui  lid     x  trUiildllb 

h 

in. 

AIpvqtiHpv     A  VP 

^94.  ft    Wpct  nf  Vpnmfln« 

Oii^    11..  VV  CBl    Ul    X  cUIiidllo 

6 

in. 

A  llnwov   Git  rppt 

9fi4  ft    Wpcit  nf  Mar  viand 

uUi    11.     VVCSL  Ul   lVldl  JldXlU. 

6 

in. 

ilirpvcfmip  GItrppt 

G5  TP    fninpv  .nropnt 

6 

in. 

Alverstone  Street   

350  ft.  South  of  Sargent 

6 

in 

A 1  vprQ+mi  p    £5 1  vppt 

S  TP    nnvtipv  TV  TT*amp 

6 

in 

A  1  vPvc  +  nTi  p  Qfvopt 

^PiO  ff    Qnnth  nf  Nntrp  Tlamp 

OUU  It.    OUtltll  Ul   J.M  U  U  c  JL'dlllc 

6 

in 

A  1  ^rovcif  nn  o  Qtvppt 

O.Hi.    LU1  lit.  I     X  dl  V\  UUtl 

6 

in 

A  1  vcircf  nn  p  i~T*PPt" 

^°.0  ft    "NTnrth  nf  Wpllino-tnn 

OOU    It.    iNUl  til   Ul    VV  ClllllgLUIX 

G 

in. 

A  n  r\  avcnn    A  vpnnp 

9Q7  ft   'WpQt  nf  ATpflrPffriT1 
OS  1    lb.    VVtr&t  Ul  lviu»jrl  cgul 

6 

in. 

A  n  r\  tp txt" a        t  v d p t 

6 

in. 

A  no'no  QtvppI 

ff    XTnrtli  nf  Qn+hprlanrl 
uU  It.   r\Ultil  Ul   0  LI  tllci  Idlll  I 

6 

in. 

A  t»1  i  n  o't  r^n  Qfvppf 

97^  ft    QnntVi  nf  TPllir>p 

O  1  O   It.    OUtltll   Ul  .EjlilUc 

6 

in. 

A  i»l  i  n  o*f  r\n  ^tvc^f^f 

71fi  ft    CJnntK  nf  TPllir>p 

(4:0    It,    ioUUlIl   Ul  Jdillll^ti 

6 

in. 

A  t»1  ivi  cfrm  Qtrppf 

9fifl  ft    CJnn'tVi  nf  T  ivinia 

riUU   11.    kjUULIl    Ul    L.1V  lilld 

6 

in. 

A  vl  i  t»  o  tnTi  Qfvppf 

79A  ft    Qnnth   nf  1  .ivinia 
t  L\J   11.   OUtltll   Ul  JLilVlIlld 

6 

in. 

A  t1  i  n  o-f  mi    ft  tvf*f*t 

97^  ft    TVnvth   nf  Pnrtap-p 

O  10    it.    iN  Ul  til   Ul    JTU1  Lagc 

6 

in. 

A  vlin  o-f  rm  Qtvppf 

O.lli.    CUlllcl      1  dl  WUUU 

6 

in. 

A  ni  n  1  rl  AvPfiiiP 

o&y)  it.  w .  oi  jNassau 

G 

in. 

A  t*ti  fi  1  r\    A  irpn  n  P 

J. 9 A  ft    TP    nf  Ppinhinfl 
t ov)  it.  Jlii.  Ul  i  trill  Ullld 

G 

in. 

A  c;Ti  linm  Strppf 

6 

in. 

A  chhnrn     Gf  rppf 

781    ft    TV    nf  Placcir> 

(51    It.    IN  .    Ul  VyldbblU 

6 

in. 

A  clihnrn  Qfrppt 

zyy  it.  i\ .  oi  w  oiever 

6 

in. 

A  cV>  l^nvn     Qf  rppf" 

009   ft    XT    nf  "VX7nl  ovpr 

nV6  it.  in.  oi  vv  oiever 

G 

in. 

A  chhnrn  Clfi'PPt 

A    ff    XT    <^f  T  itriv>i'-i 
o  i  4  It.  IN.  OI  l^lvinitl 

6 

in. 

Atlfmtip  A vpnn p 

9fiK  ft    WT    nf  TPnwPrc 
ZoO  II.   V v  .  OI  rOWcIS 

6 

in. 

Atlan^ir^    A  vpii  n  p 

on)  it.  w.  oi  rowel s 

6 

in. 

A  1 1 mi  t i o   A  vpnnp 

OOK    ff     XT'     r\f  MnPvPtrnr 
ZoO  IT.  Hi.  01  1VJ  CLtI  PgOr 

6 

in. 

A  tin n Hp   A  vpnn  p 

OA  A   ff     "\^7    nf  M^PvPimr 

Z4U  it.  w.  oi  iviCLri  egor 

6 

in. 

Atinntip  Avpiinp 

OCA  ff    XT'    r\  f  Do  i>v 
ZoU  It.   III.  OI  I^dl  1 

6 

in. 

"Rm  1  in  nra  1  T-M  Pi  pp 

N.TTJ.  corner  Proud 

6 

in.' 

"Rn  mi    f  vn  p    A  vpii  iip 

S.E.  corner  of  Brant 

G 

in. 

Rn  11 11  51 1  Vll  P     \  VP71 IIP 

o.w.  coi nei  ivionKiiidn 

6 

in. 

Bannerman  Avenue  .  

250  ft.  W.  of  Salter 

G 

in. 

250  ft.  W.  of  Powers 

G 

in. 

250  ft.  W.  of  Andrews 

6 

in. 

348  ft.  N.  of  Ein arson 

6 

in. 

Batoning  Street   

700  ft.  N.  of  Ein  arson 

6 

in. 

S.E.  corner  Magnus 

G 

in. 

Battery  Street   

N.E.  corner  Alfred 

6 

in. 

275  ft,  E.  of  Sinclair 

G 

in. 

Burnell  Street   

420  ft.  N.  of  Ellice 

G 

in. 

Burnell  Street   

S.E.  corner  Einarson 

(y 

in. 

Burnell  Street   

G51  ft.  N.  of  Einarson 

6 

in.  | 

Burnell  Street   

S.E.  coiner  Livinia 
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HYDRANTS. — Continued. 


Location 


Q 

in. 

Bnrnell  Street 

384  ft.  N.  of  Livinia 

6 

in. 

Burnell  Street 

370  ft.  S.  of  Ellice 

6 

in. 

1  9Q  ft    "NT    nf  "Wli-u  +  o 
IZy  II.       .  OI   W  llv  ie 

6 

in. 

Canora  Street 

329  ft.  S.  of  Preston 

in. 

Canora  Street 

S.E.  corner  Buell 

6 

in. 

Canora  Street 

337  ft.  S.  of  Buell 

6 

in. 

Canora  Street 

266  ft.  N.  of  Bath 

6 

in. 

Carruthers  Ave 

S.E.  corner  Norfolk 

6 

in. 

Carruthers  Ave  ■ 

S.W.  corner  Walker 

in. 

Carruthers  Ave 

580  ft.  W.  of  Walker 

6 

in. 

Carruthers  Ave 

370  ft.  W.  of  Powers 

6 

in. 

Cathedral  Ave 

S.E.  corner  Charles  (West) 

6 

in. 

Charles  Street 

S.E.  corner  Pritchard 

6 

in. 

Chestnut  Street 

S.E.  corner  Buell 

6 

in. 

Chestnut  Street 

291  ft.  S.  of  Buell 

6 

in . 

Chestnut  Street  . 

582  ft.  S.  of  Buell  • 

6 

in. 

f!51  ft.  S,  of  Preston 

6 

in. 

Chestnut  Street  

S.E.  corner  Preston 

6 

in. 

Chestnut  Street  

S.E.  corner  Broadway 

6 

in. 

Church  Avenue  .                .  . 

480  ft.  W.  of  Main 

6 

in. 

College  Ave   

280  ft.  E.  of  Sinclair 

6 

in. 

Corvdon  Ave 

36  ft.  W.  of  C.  N.  R,  Rt.  of  Way 

in. 

Ellice  Avenue 

S.E.  corner  Burnell 

in . 

zdu  it.  w.  or  jonn 

in. 

Gertrude 

S.E.  corner  Avnslev 

in 

Gladstone  Street 

330  ft.  S.  of  Rover 

6 

in. 

Gladstone  Street 

360  ft.  N.  of  Sutherland 

6 

in. 

Gladstone  Street  .   

N.E.  corner  Sutherland 

6 

in. 

Gladstone  Street 

N.E.  corner  Pt.  Douglas 

6 

in . 

Gladstone  Street 

S.E.  corner  Rover 

in. 

Guelph  Ave 

N.E.  corner  Yale 

0 

in. 

N.E.  corner  Harvard 

f> 

in. 

Guelph  Ave 

N.E.  corner  Ethel 

in. 

Guelph  Ave 

N.E.  corner  Dromore 

6 

in. 

Harrow  Street   

78  ft.  S.  of  Academy  Road 

6 

in. 

Harrow  Street   

S.E.  corner  of  Well.  Cres. 

in. 

Harrow  Street   

N.E.  corner  of  King-sway 

6 

in. 

33  ft.  S.  of  Harvard 

in. 

Harrow  Street   

S.E.  corner  Yale 

6 

in. 

Henrv  Avenue   

S.W.  corner  Dorothy 

6 

in. 

Henry  Avenue   

S.E.  corner  Trinity 

in. 

Hetherington  Ave  

324  ft.  W.  of  Pembina 

in. 

Higgins  Avenue   

297  ft.  W.  of  Park 

6 

in. 

Home  Street  

660  ft.  N.  of  Wellington 

6 

in. 

Home  Street   

267  ft.  S.  of  Notre  Dame 

6 

in. 

S.E.  corner  Wellington 

6 

in. 

Home  Street  

384  ft.  S.  of  Wellington 

6 

in. 

'  Home  Street  

648  ft.  S.  of  Wellington 

02 


HYDRANTS. — Continued. 


Size 

Street 

Location 

6 

in. 

S.E.  corner  Sargent 

6 

in. 

Home  Street   

324  ft.  S.  of  Sargent 

6 

in. 

Home  Street  

693  ft.  S.  of  Sargent 

6 

in. 

Home  Street  

345  ft.  N.  of  Portage 

6 

in. 

Home  Street  

690  ft.  N.  of  Portage 

6 

in. 

Home  Street  

345  ft.  S.  of  Livinia 

6 

in. 

Home  Street  

S.E.  corner  Preston 

6 

m. 

Home  Street  

279  ft.  N.  of  Preston 

6 

in. 

330  ft.  S.  of  Preston 

6 

in. 

Horne  Street  

N.E.  corner  Preston 

6 

in. 

Home  Street  

402  ft.  S.  of  Preston 

6 

in. 

Horne  Street  

S.E.  corner  Buell 

6 

in. 

Horne  Street  

402  ft.  S.  of  Buell 

6 

in. 

Horne  Street  

S.E.  corner  Bath 

6 

in. 

Inkster  Avenue   

386  ft.  E.  of  Main 

6 

in. 

Inkster  Avenue   

438  ft.  E.  of  Semple 

6 

in. 

Inkster  Avenue   

435  ft.  E.  of  Mac 

6 

in. 

Jarvis  Avenue   

S.W.  corner  McKenzie 

6 

in. 

Jarvis  Avenue   

297  ft.  W.  of  McKenzie 

6 

. 

Jarvis  Avenue   

273  ft.  E.  of  Brown 

6 

in. 

Jarvis  Avenue   

S.E.  corner  Brown 

6 

in. 

Jarvis  Avenue   

273  ft.  W.  of  Brown 

6 

m. 

Jessie  Avenue  

273  ft.  E.  of  Amelia 

b 

in, 

273  ft.  W.  of  Amelia 

/? 

0 

in. 

250  ft.  W.  of  Hugo 

b 

in 

m. 

S.W.  corner  Helen 

b 

m. 

300  ft.  W.  of  Pembina 

6 

in. 

Jubilee  Avenue   

912  ft.  W.  of  Pembina 

b 

in 
in. 

Jubilee  Avenue   

331  ft.  E.  of  John 

o 
O 

in. 

Keewatin  Street   

At  Well  No.  5 

b 

in. 

Kylemore  Avenue   

352  ft.  W.  of  Pembina 

6 

in. 

Lansdowne  Avenue   

405  ft.  E.  of  Main 

b 

in 

m. 

438  ft.  E.  of  Semple 

c 

m. 

Lansdowne  Avenue  

437  ft.  E.  of  Mac 

6 

in. 

Lipton  Street   

V2  way  between  Portage  &  Buell 

b 

in. 

Liipton  Street   

M>  way  between  Buell  &  Bath 

in. 

Lipton  Street   

S.E.  corner  Livinia 

•» 

in. 

Lipton  Street   

372  ft.  N.  of  Livinia 

6 

in. 

Lipton  Street 

744  ft.  N.  of  Livinia 

6 

m. 

Lipton  Street   

S.E.  corner  Ellice 

6 

in. 

Lipton  Street   

307  ft.  N.  of  Ellice 

6 

in. 

Lipton  Street   

307  ft.  S,  of  Sargent 

in. 

Lipton  Street   

G64  ft.  N.  of  Sargent 

6 

in. 

Lipton  Street   

S.E.  corner  Wellington 

6 

in. 

Lipton  Street   

354  ft.  S.  of  Yarwood 

6 

in. 

Lipton  Street   

350  ft.  N.  of  Yarwood 

6 

in. 

Lipton  Street   

354  ft.  S.  of  Notre  Dame 

6 

in. 

Lipton  Street   

S.E.  corner  Notre  Dame 
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HYDRANTS. — Continued. 


Size 


Street 


Location 


Mac  &  St.  Cross  .  . 
Mac  &  St.  Cross  .  . 

Machray   

Magnus   

Magnus   

Magnus   

Main  (W.  side)  . . . 
Main  (W.  side)  . . . 

Manitoba   

Manitoba   

Manitoba   

Manitoba   

Manitoba   

Maplewood  Avenue 
Maplewood  Avenue 
Matheson  Avenue  . 
Matheson  Avenue  . 
Matheson  Avenue  . 
Matheson  Avenue  . 
Matheson  Avenue  . 

Maude  Street   

Merrion  Avenue  .  . . 
McAdam  Avenue  . . 
McDermot  Avenue  . 
McDermot  Avenue  . 

Notre  Dame   

Notre  Dame   

Notre  Dame 

Notre  Dame   

Notre  Dame   

Notre  Dame   

Pembina  Street  . . . 
Portage  Avenue  . . . 
Portage  Avenue  . . . 
Portage  Avenue  .  . . 
Portage  Avenue  . . . 
Portage  Avenue  . . . 
Portage  Avenue  . . . 

Powers  Street   

Powers  Street   

Powers  Street 
Preston  Avenue  . . . 
Pritchard  Avenue  . 
Pritchard  Avenue  . 
Pritchard  Avenue  . 

Purcell  Ave  

Rathgar  Ave  

Rathgar  Ave  


S.W.  corner  Mortimer  PI. 

S.W.  corner  Machray 

280  ft.  W.  of  Aikens 

297  ft.  W.  of  McKenzie 

297  ft.  W.  Of  Brown 

297  ft.  W.  of  Parr 

Between  Logan  &  Alexander 

N.W.  corner  Paciric 

S.E.  corner  Battery 

648  ft.  E.  of  Stonewall  Street 

1,083  ft.  E.  of  Stonewall  Street 

1,524  ft.  E.  of  Stonewall  St. 

366  ft.  W.  of  McPhillips 

Corner  Pembina 

375  ft.  E.  of  Pembina 

S.W.  corner  Norman 

S.E.  corner  Semple 

438  ft.  E.  of  Semple 

336  ft.  E.  of  Mac 

Corner  of  Scotia 

N.E.  corner  Alexander 

S.W.  corner  Pembina 

S.W.  corner  Mac 

S.E.  corner  Brant 

S.E.  corner  Monkman 

N.W.  corner  Downing 

N.W.  corner  Dominion 

N.W.  corner  Sherbourne 

N.W.  corner  Erin 

110  ft.  W.  of  Clifton 

375  ft.  E.  of  Saskatchewan 

12  ft.  N.  of  Weatherdon 

N.E.  corner  Ashburn 

93  ft.  E.  of  Styles 

N.E.  corner  Clifton 

J  86  ft.  E.  of  Clifton 

N.E.  corner  of  Newman 

N.W.  corner  of  Minto 

S.E.  corner  Bannerman 

S.E.  corner  Atlantic 

S.E.  corner  Poison 

S.W.  corner  Canora 

324  ft.  W.  of  McPhillips 

S.W.  corner  Van  Home 

360  ft.  W.  of  Van  Home 

270  ft.  W.  of  Maryland 

300  ft.  W.  of  Pembina 

606  ft.  W.  of  Pembina 
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HYDRANTS.— Continued. 


Size 

Street 

Location 

6 

in. 

River  Ave   

Opposite  N.E.  corner  Dunsmuir 

6 

in. 

Roslvn  Road 

S.E.  corner  Tache 

«» 

in. 

S.E.  corner  Langford 

6 

in. 

Ross  Ave.  . 

376  ft.  W.  of  Worth 

6 

in. 

Rover  Ave  

S.W.  corner  of  Edward 

6 

in. 

Saskatchewan  Ave. 

372  ft    S   nf  Notrp  Damp 

6 

in. 

Saskatchewan  Ave. 

744  ft.  S.  of  Notre  Dame 

6 

in. 

Saskatchewan  Ave. 

1,116  ft.  S.  of  Notre  Dame 

fi 

in. 

Scotia  Street   

N.E.  corner  of  Inkster 

6 

in. 

Scotia  Street   

S.E.  of  Lansdowne 

6 

in. 

Scotia  Street   

S.E.  corner  of  McAdam 

6 

in. 

Scotia  Street   

6  ft.  N.  of  Athole 

6 

in. 

Selkirk  Ave  

425  ft.  W.  of  McPhillips 

6 

in. 

Selkirk  Ave  

394  ft.  W.  of  Van  Home 

6 

in. 

Selkirk  Ave  

N.W.  corner  of  McNichol 

a 
'  i 

in. 



435  ft.  W.  of  McNichol 

fi 

in. 

Selkirk  Ave  

N.W.  corner  of  Shaughnessy 

6 

in. 

300  ft.  Wr.  of  Shaughnessy 

6 

in. 

Selkirk  Ave  



8  ft.  E.  of  Stonewall  Street 

6 

in. 

Selkirk  Ave  

N.W.  corner  Van  Home 

6 

in. 

Stephens  Street  



N.E.  corner  of  Regent 

6 

in. 

Sutherland  Avenue 



N.W.  corner  Salter 

6 

in. 

Sutherland  Avenue 



296  ft.  W.  of  Salter 

fi 

in. 

500  ft.  N.  of  Logan 

6 

in. 

Vicar  Street  

N.E.  corner  Portage 

fi 

in. 

Vicar  Street  

350  ft.  N.  of  Portage 

fi 

in. 

Victor  Street   

126  ft.  N.  of  Livinia 

fi 

in. 

Victor  Street  

604  ft.  N.  of  Livinia 

fi 

in. 

Victor  Street   

1 59  ft.  N.  of  Portage 

fi 

in. 

Walnut  Street   

N.E.  corner  of  Ida 

fi 

in. 

357  ft.  S.  of  Buell 

') 

m. 

250  ft.  W.  of  Lilac 

fi 

in. 

Wardlaw  Ave  

S.W.  corner  of  Wentworth 

fi 

in. 

Whvte  Avenue   

N.W.  corner  of  Quelch 

fi 

in. 

William  Avenue 

S.E.  corner  of  Monkman 

fi 

in. 

V2  way  bet.  Brant  £  McPhillips 

6 

in. 

Winnipeg  Avenue  .  .  . 

350  ft.  W.  of  Myrtle 

6 

in 

S.E.  corner  Myrtle 

6 

in 

Winnipeg  Avenue  .  .  . 

345  ft.  E,  of  Myrtle 

6 

in 

700  ft.  E.  of  Myrtle 

6 

in. 

1,084  ft.  E.  of  Myrtle 

6 

in. 

S.W.  corner  McPhillips 

fi 

in. 

Worth  Street  

S.E.  corner  of  Ross 

SUMMARY. 

223       fi  in. 

11 

8  in.                   234  Total. 

